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CITY  AND  COUNTY  OF  SAN  FRANCISCO 

DEPARTMENT  OF  CITY  PLANNING 
100  Larkin  Street  -        Civic  Center 


January  18 ,  1967 

The  Honorable  John  F.  Shelley,  Mayor 
The  Board  of  Supervisors 
Mr.  Nathan'^.  Cooper,  Controller 
Officers,  Boards  and  Commissions 


Gentlemen: 


The  City  Planning  Commission,  pursuant  to  Section  69.1  of  the  Charter,  submits 
herewith  the  nineteenth  annual  capital  improvement  program  report  for  the  City  and  County 
of  San  Francisco. 

All  projects  proposed  for  inclusion  in  the  six-year  fiscal  period  1967-68  through 
1972-73  were  reviewed  by  the  City  Planning  Commission  at  three  meetings  during  November 
and  December  of  1966.   Cost  estimates  are  shown  as  submitted  by  tlie  various  departments 
and  agencies;  specific  recommendations  of  the  Commission  are  noted  in  capitalized  form. 

The  present  capital  improvement  program  may  be  characterized  as  one  of  transition. 
For  the  first  time,  the  City  Planning  Commission's  role  in  the  programming  of  capital  im- 
provement projects  extends  beyond  review  for  Master  Plan  conformity.  General  priorities 
have  been  assigned  for  the  entire  six-year  period.   New  procedures  for  analysis  and  presen- 
tation were  developed  whose  value  will  increase  with  subsequent  reports. 

Tables  summarizing  the  Commission's  priority  assignments  by  year  and  by  dollar 
volume  indicating  sources  of  financing  are  found  on  pages  xix  through  xxx.  Similar  tables 
reflecting  departmental  requests  appear  on  pages  xiii  through  xviii. 

The  City  Planning  Commission  wishes  to  thank  all  City  officials  and  departments  for 
their  cooperation  and  assistance  in  the  preparation  of  this/ report.  O 

Reshe/ctfullv  ibufcmitte 


Resyt>§fctfully  ybi^m^tte 

Rjnald  Pelosi ,  President 
City  Planning  Commission 


FOREl^rORD 


APPEm)IX 

EXPLANATION  OF  NOTES  &  SYMBOLS 

SUMMARY  OF  RECOMT-ffiNDED  SIX-YEAR  PROGRAM 

GENERAL  GOVEPjqi^IENT 

Civic  Center  -  Hall  of  Justice 
Assessor 
City  Attorney 
Civil  Service 
District  Attorney 
Municipal  Court 
Superior  Court 
Finance  &  Records 
Weights  Sc  Measures 

Real  Estate 
Purchasing 

Department  of  Public  1/orks  -  General  Office 

PUBLIC  SAFETY 
Fire  Department 
Police  Department 
Department  of  Electricity 

CORRECTIONAL 
Sheriff 

Youth  Guidance  Center 
Log  Cabin  Ranch  School 

SOCIAL  SERVICES  &  PUBLIC  HE.\LTH 
Social  Services 
Public  Health 


SANITATION 


74 


TRAFFICI'JAYS 

^jor  Thoroughfares  &  Street  Improvements  82 

Streets  &  Sidewalk  Reconstruction  11 

Traffic  Signals  &  Channelization  im 

Street  Lighting  t^^ 

Landscaping  &  Irrigation  -.rn 
Miscellaneous 

CULTURAL  FACILITIES 

California  Academy  of  Sciences  121 

California  Palace  of  the  Legion  of  Honor  128 

Mo  H.  de  Young  Museum  nop 

Public  Library  tz't 

War  Memorial  &  Museum  of  Art  135 

RECREATION  &  PARK 

New  Capital  Improvements  141,  160,  168,  170 

Reconstruction  &  Replacemot  156*  1^6 

Camp  Mather  New  Improvements  159*  157 

SCHOOLS 

PUBLIC  UTILITIES 

S.  F.  International  Airport  178 

Municipal  Railway  i87 

Water  Department  202 

Hetch  Hetchy  216 

SPECIAL  AGENCIES 

Housing  Authority  222 

Parking  Authority  226 


FOREWORD 


I  ri^t  r_o  d  u  c  1 1  o  n 

The  Capital  Improvement  Program  for  1967-68  through 
1972-73  differs  in  format  and  content  from  its  eighteen  pre- 
decessors. In  the  past  the  Commission*s  role  was  general- 
ly limited  to  the  Master  Plan  review  of  requested  first-year 
projects.  Two  essential  differences  may  be  noted  in  the 
present  report:  1)  the  Commission  is  charged  with  the 
formulation  of  a  six-year  program  including  Master  Plan  re- 
view; and,   2)  the  Commission  has  assigned  general  pri- 
ority ratings  to  all  submitted  projects. 

The  Commission's  Capital  Improvement  Program  will 
be  used  by  the  Capital  Improvement  Advisory  Committee 
(C.I.A.C.)  to  formulate  a  specific  priority  program  for  the 
ensuing  budget  year,  which  will  be  submitted  on  March  15 
to  the  Mayor  and  to  the  Board  of  Supervisors  for  consider- 
ation and  implementation  through  the  annual  appropriation 
ordinance.  On  May  15,  again  guided  by  the  City  Planning 
Commission's  recommendations,  the  C.I.A.C.  must  present 
to  the  Board  of  Supervisors  for  approval  a  capital  improve- 
ment program  and  suggested  financing  plan  for  the  subse- 
quent five  years.  The  staff  for  the  C.I.A.C.  is  the  Capital 
Improvement  Program  Section  of  the  Department  of  City  Plan- 
ning, The  Board  of  Supervisors  will,  after  modifications, 
additions  or  deletions ,  adopt  a  "five-year"  capital  improve- 
ment program  and  financing  plan  on  July  15th  of  each  year. 
The  Department  of  City  Planning  will  publish  a  final  report 
embodying  all  the  changes  approved  by  the  C.I.A.C,  tt.e 
Mayor  and  the  Board  of  Supervisors, 
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In  recognition  of  the  complexity  and  the  magnitude  of 
the  program  to  be  considered,  the  Director  of  Planning  re- 
quested all  City  agencies  to  submit  their  schedules  for  capi- 
tal improvements  and  reconstruction  and  replacement  items 
for  inclusion  in  the  present  report  by  October  3,  1966.  The 
proposed  submission  date  was  well  in  advance  of  the  manda- 
tory deadline  of  November  30  as  stipulated  in  the  Charter. 

The  staff  utilized  the  additional  time  for  analysis  and 
evaluation  of  project  data  commensurate  with  the  enlarged 
responsibilities  for  capital  improvement  programming. 

The  capital  improvement  staff  has  assigned  to  each 
project  an  identification  number  having  eight  digits  which  re- 
flects the  requisitioning  department,  year  of  Initial  submis- 
sion and  relative  priority  standing.  Unless  a  project's  scope 
is  significantly  changed,  the  same  number  will  be  used  to 
identify  the  project  in  future  years.  This  method  of  identi- 
fication will  pennit  some  utilization  of  electronic  data  pro- 
cessing. A  detailed  explanation  of  the  project  identification 
numbering  system  is  contained  in  Appendix  A. 

The  Commission  has  assigned  to  all  projects  one  of 
four  classes  of  general  priorities:  essential,  desirable,  ac- 
ceptable or  deferrable .  Appendix  C  contains  definitions  of 
these  general  priorities.  For  projects  requiring  ad  valorem 
tax  financing,  only  those  considered  "essential"  are  recom- 
mended for  1967-68,  the  next  budget  year.   "Desirable"  and 
"acceptable"  items  requiring  property  tax  support  that  were 
submitted  as  first  year  items  have  been  shifted  to  1968-69 
or  later  fiscal  years. 


The  Commission's  review  of  a  project  which  will  be 
financed  by  a  proposed  bond  issue  is  limited  to  concept  only 
and  not  to  the  financial  merits  of  the  proposal.  The  complete 
text  of  the  Commission's  Resolution  No.  6068  outlining  this 
position  may  be  found  in  Appendix  D. 

Only  bond  proposals  that  have  appeared  in  the  Com- 
mission's capital  improvement  program  for  two  consecutive 
years  will  be  considered  by  the  C.I.A.C,  for  a  favorable 
ballot  recommendation.  For  bond  proposals  which  have  been 
considered  by  the  Commission  under  the  present  capital  im- 
provement program,  see  Appendix  E. 

At  three  public  meetings  the  Commission  adopted  policy 
recommendations  and  general  priorities  after  review  with  the 
requisitioning  department.  This  Department  has  submitted 
letters  to  agencies  affected  by  such  policy  statements  so 
that  these  recommendations  could  be  reflected  in  the  budget 
submissions  for  1967-68.  Action  by  a  department  is  on  a 
voluntary  basis.  It  is  of  the  utmost  concern,  however,  to 
the  Commission  that  a  policy  recommendation  in  the  capital 
improvement  program  be  translated  into  a  department's  bud- 
get for  implementation.  Capital  improvements  must  be  pro- 
grammed and  integrated  into  the  City's  fiscal  policy  to  pro- 
vide maximum  benefits  to  San  Francisco. 

It  should  be  noted  that  the  changed  capital  improvement 
program  necessarily  characterizes  this  year's  report  as 
transitional.   Requisitioning  departments  were  permitted  to 
consolidate  the  cost  estimates  for  the  final  three  years  from 
1970-71  through  1972-73.   In  subsequent  reports  each  of 
the  program's  component  years  will  be  delineated.  The  Depart 
ment's  staff  has  been  required  to  treat  each  of  the  submitted 
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projects  as  items  of  first  impression.  In  the  future,  the 
staff  will  have  the  guidance  of  policy  decisions  reflecting 
the  successive  judgment  of  the  Commission,  the  C.I.A.C., 
the  Mayor  and  the  Board  of  Supervisors.  The  Commission 
has  made  numerous  policy  recommendations  for  project  co- 
ordination between  other  City  departments.  It  should  be 
emphasized  that  the  programming  of  capital  improvements  is 
a  continuing  process. 

Those  projects  recommended  for  first  year  financing 
that  will  not  be  funded  in  1967-68  must  be  re-examined  and 
integrated  into  the  program  in  a  subsequent  year.   Before  the 
next  sixth-year  submission  is  received,  the  Department  of 
City  Planning  will  have  the  opportunity  to  engage  in  further 
discussions  with  the  affected  agencies  of  their  capital 
improvement  schedules. 

Departmental  Six-Year  Capital  Improvement  Schedules 

During  October  and  November,  1966,  various  City  agen- 
cies and  departments  submitted  78  5  capital  improvement  pro- 
jects and  reconstruction  and  replacement  items  to  the  De- 
partment of  City  Planning  for  evaluation .  The  total  cost  is 
estimated  at  approximately  $719.0  million.  Proposed 
sources  of  financing  are:   $121 .0  million  from  approved  bonds; 
$153.7  million  from  revenues,  state  and  federal  subventions, 
and  private  sources;  $349.7  million  from  proposed  bond  issues; 
and  $86.4  million  from  ad  valorem  taxes.  Annual  charge  against 
this  last  source  of  funds,  the  local  property  tax,  would  be 
$37.5  milUon  for  the  1967-68  fiscal  year,  $21.9  million  for 
the  1968-69  fiscal  year,  $15.0  million  for  the  third  fiscal 
year  and  $12  .0  million  for  the  combined  last  three  years. 


A  fiscal  summary  of  departmental  Capital  Improvement 
Schedules  begins  on  page  xiii. 

Within  the  various  departmental  schedules  a  wide 
variety  of  major  projects  were  submitted  for  future  bond 
financing  at  an  aggregate  cost  of  $349.7  million.   The  largest 
proposed  issue  is  $95,5  million  for  expanding  the  San  Fran- 
cisco International  Airport.  Airport  bonds  for  an  identical 
amount  were  narrowly  defeated  on  November  2,  1966. 

The  simultaneous  rejction  of  the  $96.5  million  Muni- 
cipal Railway  bond  proposal  has  required  many  adjustments. 
The  Municipal  Railway  resubmitted  its  entire  capital  im- 
provement schedule  in  late  November  with  greater  emphasis 
on  ad  valorem  tax  financing.   The  total  cost  for  this  rehabil- 
itation program  is  placed  at  over  $70.0  million  with  the  ad 
valorem  taxes  providing  approximately  $12,0  million. 

Increased  Federal  and  State  emphasis  on  health  and 
medical  care  is  reflected  in  the  67  projects  submitted  by  the 
Department  of  Public  Health.  Concentrated  in  the  first  half 
of  the  six-year  period ,  the  schedule,  including  various 
alternate  projects,  has  an  estimated  cost  of  over  $40.0 
million  to  be  financed  almost  entirely  from  ad  valorem  taxes. 
This  total  does  not  include  available  funds  from  the  Medi- 
cal Center  bond  issue  for  $33.7  million  approved  in  1965. 

The  Recreation  and  Park  Department  submitted  104 
projects  costing  over  $19.5  million;  over  one-half  of  this 
expenditure  would  be  financed  from  a  proposed  bond  issue. 
The  War  Memorial  Trustees  requested  $11.0  million  in  Ad 
Valorem  taxes  to  rehabilitate  the  Opera  House  and  Veterans' 
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Building,  a  $22,5  million  bond  proposal  is  sought  to  expand 
the  Opera  House  complex. 

As  a  convenience  to  the  reader,  a  supplementary  docu- 
ment is  also  available  which  reflects  individual  departmental 
submissions . 


The  City  Planning  Commission's  Six-Year  Capital 
Improvement  Program 

As  illustrated  in  the  fiscal  summary  tables  of  the  City 
Planning  Commission's  Six-Year  Program  on  pages  xix  to  xxx, 
an  "essential"  rating  was  assigned  to  more  than  620  projects. 
The  aggregate  cost  of  the  "essential"  category  would  be 
$633.2  million:   $153.5  million  from  departmental  revenues 
and  outside  sources;  $125.0  million  from  approved  bonds; 
$318.9  million  from  proposed  bonds;  and  $37.7  million  from  ad 
valorem  taxes.  Approximately  $18  .3  million  would  be  needed 
from  the  ad  valorem  tax  fund  to  finance  "essential"  projects  dur- 
ing the  1967-68  budget  year.  The  departmental  schedules, 
however,  had  proposed  expenditure  of  $37.5  million  from  ad 
valorem  taxes  to  finance  projects  for  the  same  fiscal  year. 

The  recommended  outlay  of  ad  valorem  tax  dollars  for 
"essential"  projects  in  1967-68  becomes  more  meaningful  in 
the  light  of  the  following  analysis:   1)  $6.2  million,  more 
than  one-third  of  the  aggregate  expenditure,  is  intended  for 
public  health  activities;  2)  the  rehabilitation  program  of  the 
Municipal  Railway  requires  $4.4  million;  3)  recreational  and 
park  facilities  need  $1.8  million;  and,   4)  acquisition  of  two 
separate  parcels  in  the  Civic  Center  area  by  the  Real  Estate 
Department  would  cost  nearly  $1.5  million.  The  claims  of 


all  other  departments,  furnishing  a  wide  range  of  public 
services,  would  thus  be  reduced  to  $4.4  million.   This  sum 
is  comparable  to  the  aggregate  amount  funded  from  the  ad 
valorem  tax  source  for  new  capital  improvements  and  for 
reconstruction  and  replacement  items  in  1966-67. 

A  total  of  90  projects  having  an  estimated  total  cost 
of  more  than  $8.9  million  were  rated  as  "desirable."  The 
Commission  placed  24  projects  with  an  aggregate  cost  cf 
$19.9  million  in  an  "acceptable"  category.  A  "deferrable" 
rating  was  assigned  to  55  projects  having  an  aggregate  cost 
of  $56.6  million,  including  a  claim  of  $20.2  million  against 
ad  valorem  taxes. 

The  total  cost  of  the  City  Planning  Commission's  six- 
year  capital  improvement  program  will  i^ot  be  .ixi^ntical  to  the 
total  project  cost  in  the  schedules  submitted  by  the  requi- 
sitioning departments.   The  Commission  recommended  changes 
in  cost  estimates  for  some  projects.  Additional  projects,  not 
present  in  the  departmental  schedules,  were  incorporated  in- 
to the  program  by  the  Commission  on  its  own  initiative, 

A  major  obstacle  to  creating  a  viable  capital  improve- 
ment program  is  that  many  portions  of  San  Francisco's  physi- 
cal plant  are  beyond  repair  due  to  neglected  maintenance. 
The  expenditure  of  massive  sums  for  reconstmction  of  facili- 
ties or  for  new  construction  is  the  positive  answer  to  problems 


of  deferred  maintenance  and  inadequate  service .  The 
limited  financial  resources  of  the  City  can  be  utilized 
most  effectively  for  these  pressing  tasks  by  assigning 
meaningful  priority  ratings  to  all  proposed  projects  and 
by  carefully  coordinating  interacting  proposals  within 
the  capital  improvement  program. 


APPEIIDIX  A 


PROJECT  IDENTIFICATION  NUMBER 


ThG  project  identification  number  is  designed: 
1)  to  relate  a  specific  project  to  the  submitting 
department;    2)  to  identify  the  capital  improvement 
program  in  which  the  project  will  first  appear | 
3)  to  identify  the  fiscal  year  (1st  through  6th  year) 
within  that  program  when  the  department  seeks  funding; 
and  4)  to  indicate  the  departmental  priority  rating 
for  that  project  on  its  first  submission.    In  subse- 
quent capital  improvement  program  reports  the  same 
identification  number  will  be  repeated  through  all 
phases  of  the  project's  development  and  execution. 
A  new  identification  number  would  be  assigned  only 
if  the  scope  of  a  project  is  changed  substantially 
upon  resubmission. 

The  project  identification  number  consists  of 
eight  digits  arranged  in  three  major  components  as 
shown  in  the  following  example: 

500.67.112 

The  first  component,  "500"  in  te  example,  is  a 
budget  index  number  assigned  to  the  requisitioning 
department.    A  complete  list  of  the  budget  index 
numbers  used  in  creating  project  identification 
numbers  appears  in  Appendix    \3  . 

The  second  component,  "67"  in  the  example, 
identifies  the  calendar  year  in  irtiich  the  particular 
capital  improvement  project  was  initially  submitted 
by  the  requisitioning  department.    The  present  report 


covers  the  six  fiscal  years  from  July  1,  1967,  to 
June  30,  1973,  and  "67"  appears  as  a  constant  in  all 
project  identification  numbers.    Next  year,  "68"  will 
be  a  constant  for  all  new  submissions. 

The  third  component,  "112"  in  the  example,  consists 
of  two  elements  without  separation.    The  first  digit, 
which  may  range  from  1  to  6,  indicates  that  fiscal  year 
\d.thin  the  six-year  capital  improvement  program  when 
the  requisitioning  department  asks  that  the  project  be 
initiated.    The  second  element,  "12"  in  the  example, 
consists  of  two  digits  ranging  from  01  to  89  and  reflects 
the  departmental  order  of  priority  for  projects  in  that 
particular  fiscal  year,  wherever  such  a    sequence  is 
feasible.    The  lower  this  two-digit  number  may  be,  the 
higher  the  departmental  priority  that  was  assigned  to  the 
project  on  its  first  submission. 

The  City  Planning  Commission  has  reserved  the  block 
of  numbers  from  90  to  99  in  this  second  element  to  desig- 
nate those  additional  capital  improvement  projects  which 
it  proposes  on  its  own  initiative  to  the  respective 
operating  departments. 


APPENDIX  B 
TABLE  OF  BUDGET  INDEX  NUMBERS 


Budget  Budget 

Index  No.  Index  No« 

GENERAI.  GOVERNMENT 

Civic  Center  -  Hall  of  Justice  670 

115                        Assessor  670 

117                         City  Attorney  670 

121                         Civil  Service  670 

1^1                         District  Attorney  670 

155                         Municipal  Coiirt  670 
179                         Superior  Court 
261                         Finance  &  Records 

265                         Weights  &  Measures  213 

24.5                     Real  Estate  611 

311                     Purchasing  621 

423                     Department  of  Public  Works  -  General  Office  631 

691 

PUBLIC  SAFETY  692 
14.5                    Fire  Department 
161                    Police  Department 

233                    Department  of  Electricity  656 

659 

CORRECTIONAL  65I 
173  Sheriff 

186  Youth  Guidance  Center  660 

187  Log  Cabin  Ranch  School 

SOCIAL  SERVICES  &  PUBLIC  HEALTH  725 

169                     Social  Services  735 

500                     Public  Health  745 

755 

425  SANITATION 


901 
902 
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TRAFFICWAYS 

Major  Thoroughfares  &  Street  Inprovements 
Streets  &  Sidewalk  Reconstruction 
Traffic  Signals  &  Channelization 
Street  Lighting 
Landscaping  &  Irrigation 
Miscellaneous 

CULTURAL  FACILITIES 

California  Academy  of  Sciences 
California  Palace  of  the  Legion  of  Honor 
M.  H.  de  Young  Museum 
Public  Library 
War  Memorial 
Museum  of  Art 

RECREATION  &  PARK 

New  Capital  Improvements 
Camp  Mather  Now  Improvomonts 
Reconstruction  &  Itoplacemont 

SCHOOLS 

PUBLIC  UTILITIES 

International  Airport 
Municipal  Railway 
Water  Department 
Hetch  Hetchy 

SPECIAL  AGENCIES 
Housing  Authority 
Parking  Authority 


APPEifDIX  C 


Four  categories  of  general  priorities  will  be  assigned  by  the  Commissioii; 


ESSENTIAL,  DESIRABLE.  ACCEPTilBLE  and  DEFERILIBLE 


An  ESSENTIAL  rating  would  be  assigned 
to  those  proposals,  which  are  required  to 
complete  a  partially-funded  public  facility, 
which  implement  a  declared  executive  or 
legis2.ative  policy  or  a  previously  approved 
bond  issue,  and  which  are  necessary  to  the 
safety,  health  and  convenience  of  he  general 
public. 

A  DESIRABLE  rating  would  be  assigned  to 
those  meritorious  proposals  which  do  not 
qualify  as  essential  but  would  nonetheless 
yield  economic,  social,  cultural  and  aesthetic 
benefits  to  the  entire  City  or  to  a  designated 
service  area,  which  would  contribute  to  the 
physical  conservation  or  rehabilitation  of  a 
neighborhood,  and  which  would  be  financed 
wholly  or  in  part  by  Federal  or  State  sub- 
ventions or  by  private  sources. 


An  ACCEPTABLE  rating  would  be  assigned 
to  those  other  meritorious  proposals  which 
appear  to  meet  a  significant  public  need  but 
in  the  current  situation  suffer  from  unresolved 
questions  such  as  incomplete  justification, 
inadequate  financing,  and  an  uncertain  impact 
upon  other  public  programs.    Projects  of  pro- 
bable merit  that  have  been  submitted  too  late 
for  adequate  staff  analysis  will  bo  rated  as 
ACCEPTABLE  in  accordance  with  Resolution 
No.  60/^1. 


A  DEFERRABLE  rating  would  be  assigned 
to  those  projects  which  pose  serious  questions 
as  to  need,  cost,  planning  or  justification, 
and  are  therefore  recommended  for  indefinite 
postponement  or  abandonment. 


APPEIMDIX  D 


CITY  PL/IMING  C01<jMISSI0N 
11SS0LUTI0N    NO.  6068 


W  H  E  R  E  A  S,    Section  69.1  of  the  Charter 
requires  the  City  Planning  Commission  to  prepare  and 
submit  to  the  Mayor,  the  Board  of  Supervisors,  the 
Controller,  and  to  all  interested  departments  and  agencies 
a  report  on  or  before  January  20  of  each  year  recommending 
a  City-wide  program  of  capital  improvements!  and 

H  H  E  R  E  A  S,    The  Capital  Improvement  Advisory 
Committee  by  Resolution  No.  1,  dated  March  19,  1963, 
declared  as  its  policy  that  all  necessary  major  capital 
improvements  for  the  City  shall  bo  financed  from  bonds 
supported  by  sales  tax  revenue  or  revenue  other  than  ad 
valorem  taxes |  and 

WHEREAS,    Ordinance  No.  139-66,  effective 
in  July,  1966,  provides  in  part  that  said  Committee  shall 
determine  and  recommend  to  the  Mayor  and  the  Board  of 
Supervisors  priority  programs  and  coordinated  financing 
plans  for  effectuating  the  six-yoar  capital  improvement 
programs  prepared  annually  by  the  City  Planning  Commissioni 
and 

WHEREAS,    The  City  Planning  Commission  by 
Resolution  No.  6041,  dated  September  22,  1966,  declared  its 
intention  to  assist  said  Committee  hj  assigning  general 
priority  ratings  to  all  projects  appearing  in  the  Capital 
improvement  Program  report  for  1967-68  through  1972-73  with 
said  ratings  to  be  selected  from  four  categories:  essential, 
desirable,  acceptable,  and  deferrable;  and 


-  X 


WHEREAS,    The  various  departmental  sche- 
dules for  1967-68  through  1972-73  which  have  been  submitted 
to  the  Department  of  City  Planning  include  several  major 
projects  proposed  for  bond  financing,  subject  to  future 
approval  by  the  electorate  of  the  respective  bond  issues; 

NOW,  TIERSFORE,  BE  IT  RESOLVED:    That  the 
intention  of  the  City  Planning  Commission  in  assigning  a 
priority  rating  of  "essential"  to  a  major  capital  improve- 
ment proposed  for  future  bond  financing  is  to  endorse  only 
the  general  concept  of  the  proposal  as  being  consistent 
with  the  Master  Plan  and  as  developed  in  the  project's 
description  and  justification,  ponding  the  eventual  sub- 
mission to  the  Department  of  City  Pl;anning  of  substantially 
the  same  specifications,  detail  and  cost  figui'os  for  said 
project  that  will  be  stipulated  in  the  ballot  proposition; 
and 

BE  IT  FURTIfflR  RESOLVED:    That  the  City  Planning 
Commission,  noting  the  primary  role  of  the  Capital  Improve- 
ment Advisory  Committee  in  advising  the  Mayor  and  Board  of 
Supervisor's  on  the  cost  and  feasibility  of  bond  issue  pro- 
posals for  financing  capital  improvements,  declares  its 
intention  to  rate  said  projects  on  their  individual  merits 
as  capital  improvements  and  on  a  recurring  basis,  as  more 
detailed  project  inform.ition  becomes  available,  without 
attempting  to  ration  the  City's  limited  bonding  capacity 
in  advance  among  the  competing  proposals;  and 

BE  IT  FURTHJiR  PuESOLVED:    That  tho  Department  of 
City  Planning  is  directed  to  present  said  capital  improve- 
ment projects  to  the  City  Planning  Commission  for  additional 
review  of  the  general  priority  ratings  as  more  complete 
data  are  received. 

(Resolution  adopted  November  18,  1966) 


APPENDIX  E 
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PROPOSED  BOND  PROPOSITIONS  TO  BE  SUBMITTED  TO  THE  ELECT0R.1TE 
FOR  APPROVAL  DURING  THE  1967-73  PERIOD 


Submitting;  Dopartment 

DoP.W.  -  Central  Office  Bldg. 
Firo  Department  -  AWvSS  expansion 
Sanitation 
Street  Lighting 

Legion  of  Honor  -  Enlarge  storage  & 

exhibition  fspaco 
M.  H.  de  Young  Museum  -  Rebuild 

East  Wing 
Public  L.ibrary  -  New  Main  Library- 
War  Memorial  Trustees  -  Expansion 


Bond 
Issue 

25,000,000 
11,010,000 
18,061,000 
1,200,000 
1,2U,000 

4,300,000 

15,000,000 
22,4-50,000 


Possible 
Date  of 
Submission 


1969 
1970-73 
1968 

1970-73 
1969 


1969 

1968 
1969 


Submitting  Dopartmont 

Recreation  &  Park 
Schools 

S.  F,  International  Airport 
Municipal  Railway 
V/ater  Department 
Hotch  Hetchy 

Subtotal 


War  Memorial  Rehabilitation 
as  recommended  by  the 
City  Planning  Commission 

Total 


Bond 
■  Issue 

9,949,000 
20,077,200* 
95,500,000 
47,653,500 
10,300,000 
68,000,000 
^  349,714,700 


11,010,700 

i  360,725,400 


Possible 

Dato_of 

Submission 

1968 
1969 
1967 
1967 
1970 
1969-70 


1967 


*This  sum  is  60^  of  the  estimated  cost  of  'p33,462,000 
for  project  660.67.401  proposed  by  the  Board  of  Education 


EXPLANATION  OF  NOTES  kW  SYMBOLS 


Symbols ;  Gonoral 

(dna)  Projects  which  are  identified 

in  the  report  as  not  affecting 
the  Master  Plan 

(R66,  )       City  Planning  Commission  Referral 

Action  number   

(Res.  )     City  Planning  Commission 

Resolution  number  

(proposed     Project  proposed  by  the  City 
by  C.P.C.)    Planning  Commission  to  the 
operating  department 


Symbols;    Source  of  Financing 


(no  symbol) 

(b) 

(n) 

(r) 

(e) 

(f) 

(g) 
is) 

(h) 

(o) 


Ad  Valorem  Taxes 

Bonds,  Approved 

Bonds,  Proposed 

Revenues 

1.04  Cent  Funds 

1.04,  Cent  Matching  Funds 

Gas  Tax 

Road  Funds 

Road  Fund  Select  System 
Other  (State  &  Federal 
Subventions,  Land  Funds, 
special  funds,  private 
ftmds,  etc.) 


NOTES? 


Project  costs  are  expressed  in  thousands  of  dollars 
or   fractions  thereof  within  statistical  tables.  For 
example,  a  #10,500.00  project  cost  is  shown  as  $10,5 

Notes  appearing  in  BOLD  type  are  policy  statements 
recommended  for  inclusion  in  the  Capital  Improvement  Program 
Report.    Other  notes  appearing  in  small  type  are  notes  of 
information  or  justification  for  priority  ratings. 


SUMMARY  OF  PROPOSED  SIX-YEAR  CAPITAL  IMPROVEMENT  SCHEDULES 
FOR  FISCAL  YEAR  1967-68  THROUGH  1972-73 
AS  SUBMITTED  TO  THE  DEPARTMENT  OF  CITY  PLANNING 
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I 


BUDGET 

IITOSX     DEPi.  RTMENT 
NO. 

SOURCE 
OF 

FUwT)3 

NO. 
OF 

PRO  J. 

1967-68 

1968-69 

1969-70 

1970-71 
thru 
1972-73 

S 

Ad 

Valorem 

I  X  -  y  E  A 

Approvud 
Bonds 

R     T  0  T  A 
Fropojed 
Bonds 

L  S 
Rovonues 
Etc. 

TOTAL 

735 

',146.830.1 

:a53.283.4  Sl48o452.5  027O.379.5 

i  86,422,6 

'!)129,021.5 

rx53.7S6.7 

^;m8.945.5 
86,422.6 

Subtotal 

Ad  Val 

331 

37.481.5 

21,931.0 

15,043.3 

11,966.8 

86,422.6 

Subtotal 

Other 

109,348.6 

131,352,4 

133,409.2 

258,412.7 

129,021.5 

349,714.7 

153,786.7 

632,522.9 

GENERAL  GOVERNMENT 

Civic.  Conter  -  Hall  of 
Justice 

Ad  Val 
Other 

19 

389.1 

19.3 

20.2 

66.4 

495.0 

495.0 

2A5 

REAL  ESTATE 

Ad  Val 

11 

1,669.5 

1,669.5 

1,669.5 

311 

PURCHASING 

Other 
Ad  Val 

16 

384.6 

384.6 

384.6 

.^23 

DEPARTMENT  OF  PUBLIC  WORKS 
General  Office 

Other 
Ad  Val 
Other 

7 
1 

574.2 
80.0 

323.0 

182.0 
25,000.0 

600.0 

1,679.2 

25,000.0 

80.0 

1,679.2 
25,080.0 

U5 

PUBLIC  S.\FETY 

Fire  Department 

Ad  Val 
Other 

18 
22 

374.2 
1,439.0 

351.0 
1,516.0 

20.0 

30.0 

11,010,0 

775.2 

2,955.0 

11,010.0 

775.2 

13,965.0 

SUMMARY  OF  PROPOSED  SIX-YEAR  CAPITAL  IMPROVEMENT  SCHEDULES 
FOR  FISCAL  YEAR  1967-68  THROUGH  1972-73 
AS  SUBMITTED  TO  THE  DEPARTMENT  OF  CITY  PLANNING 
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BUDGET  SOURCE     NO.  1970-71  SIX-YEAR  TOTALS 

INDEX       DEPARTMENT  OF  OF  1967-68       1968-69       1969-70  thru  Ad  Approved       Proposed  Revenues 

NO.  FUiraS       PRO  J.  1972-73  Valorem        Bonds  Bonds  Etc.  TOTAL 

PUBLIC  S/iFETY  (Cont'd) 

161  Police  Department  Ad  Val       30       $       832. <|1, 001.0     !^       722.0  $      785,0     |3, 340.0       $  ^  ^  I  3,3AO.iV 

Other 

233  Department  of  Eloctrl-     Ad  Val        2  436.6       250.0  250.0         750.0       1,686.6  1,686.6 

city 

Other 

C0RRECTICN.1L 

173         Sheriff  Ad  Val       18  1,158.5  1,158.5  1,158.5 


Other 

186  Youth  Guidance  Center       Ad  Val  4 

Other 

187  Log  Cabin  Ranch  School     Ad  Val        5  168.3 


249.0        20.0  269.0  269.0 

168.3 


Other 


SOCIAL  SERVICES  .IND  PUBLIC 
HEALTH 


169  Social  Services  Ad  Val       10  836.1    1,650.0  2,486.1  2,486.1 

Other 


SIMilRY  OF  PROPOSED  SIX-YEAR  C.IPITAL  IMPROVEMENT  SCHEDULES 
FOR  FISCAL  YE/vR  1967-68  THROUGH  1972-73 
AS  SUBMITTED  TO  THE  DEPARTMENT  OF  CITY  PLANNING 
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BUDGET 

INDEX 

NC. 


SOURCE  NO. 


1970-71 


DEPARTMENT       OF  OF  1967-68       1968-69       1969-70  thru 


500 


670 


670 


670 


FUNDS  PROJ. 


SOCIAL  SERVICES  AND  PUBLIC 
HEALTH  (Cont'd) 

Public  Health  Ad  Val       67     $    20,093.7  $  11,481.0  ^    8,607.0  $ 


(Amounts  in  parenthesis  per- 
tain to  alternative  projects, 
but  are  included  in  amounts 
above  in  each  case)  Other 


(6,374.6) 

1  560.2     28,933.8         256.0  2,384.3 

(400.0) 


SANITATION 


Ad  Val 
Other 


45 


4,878.0      4,171.0      4,167.0  13,082.0 


TRAFFICViAYS 

Major  Thorouglifares  and  Ad  Val 
Street  Improvements 

Other 

Streets  &  Sidewalks  Ad  Val 

Other 


30 


32 


2,770.6      7,486.1       5,355.8  20,983.0 


974.9      1,249.1         780.8  490.0 


Traffic  Signals  and 
Chanrielization 


Ad  Val 


Other        25  2,771.3       2,272.0      2,032.8  5,195.0 


Ad 


SIX-YEAR  TOTALS 
Approved       Proposed  Revenues 


1972-73  Valorem        Bonds  Bonds  Etc. 


TOTAL 


^  40,181.7  -ij) 
(6,374.6) 


31,734.3 


8,237.0  18,061.0 


^  40.181.7 
(6,374.6) 
400.0  32,134.3 
(400.0)  (400.0^ 

26,298,0 


36,595.5  36,595.5 


3,494.8  3,494.8 


12,271.1  12,271,1 


SUMMAJIY  OF  PROPOSED  SIX-YE/LR  CAPITAL  IMPROVEMENT  SCHEDULES 
FOR  FISCAL  YEAR  1967-68  THROUGH  1972-73 
AS  SUBMITTED  TO  THE  DEPARTMENT  OF  CITY  PLANNING 
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BUDGET 

INDEX 

NO. 

SOURCE 
ur 

FUNDS 

NO. 
PRO  J. 

XyO /—Do 

1  qajj  aq 

1 oAo  no 

1970-71 
thru 
1972-73 

AQ 

Valorem 

SIX- 
Approvea 
Bonds 

YEAR  T 
Proposed 
Bonds 

0  T  A  L  S 
Revenues 
Etc. 

TOTAL 

670 

TRAFFICWAYS  (Cont'd) 
Street  Lighting 

Ad  Val 

1 

% 

$ 

Other 

c 
5 

J.  ,  0A|.U  .  u 

8  866  5 

670 

Landscaping  &  Irrigation 

Ad  Val 

Other 

60 

855.9 

808.0 

4,389.5 

6,597.9 

6,597.9 

670 

Miscellaneous 

Ad  Val 

Other 

9 

34^.0 

422.0 

95.5 

861.5 

861.5 

213 

CULTURAT  FICILITIES 

California  Academy  of 
Sciences 

Ad  Val 
Other 

13 

5 

433.2 
851.0 

1,094.0 

71.0 

2,700.0 

433.2 

4,716.0 

433.2 
4,716.0 

611 

California  Falacu  of  the  Ad  Val 
Legion  of  Honor 

Other 

7 
1 

181.7 

20.0 

201.7 

1,214.0 

201.7 
1,214.0 

621 
631 

M.  H.  de  Young  Museum 

San  Francisco  Public 
Library 

Ad  Val 

Other 
Ad  Val 
Other 

3 

1 
1 
1 

253.3 
50.0 

30.0 

117.5 
15,000.0 

180.0 

100.0 
30.0 

4,200.0 
185.0 

463.3 
382.5 

4,300.0 

15,000.0 

463.3 
4,300.0 
382.5 
15,000.0 

SUMRIKT  OF  PROPOSED  SIX-YEAR  CAPITAL  IMPROVEMENT  SCHEDULES 
FOR  FISCAL  YEAR  1967-68  THROUGH  1972-73 
AS  SUBMITTED  TO  THE  DEPARTMENT  OF  CITY  PUNNING 
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BUDGET 

INDEX 

NO. 


DEPARTMENT 


SOURCE  NO 
OF  OF 
FUNDS 


CULimiL  FACILITIES  (Cont'd) 
691         ^'far  Memorial  Ad  Val 

&  Museum  of  Art 

Other 


656     RECRSalTION  AND  PARK 


660  SCHOOLS 


PUBLIC  UTILITIES 
725  S.  F,  International 

Mrport 


735  Municipal  Railway 


74.5  Water  Department 


755  Hetch  Hetchy 


Ad  Val 


Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 


PRO  J. 

9 
1 

72 


1970-71 

1967-68       1968-69       1969-70  thru 

1972-73 


SIX-YEAR  TOTALS 
-^^  Approved       Proposed  Revenues 

Valorem        Bonds  Bonds  Etc. 


Other  32 


Ad  Val 


A3 
19 
37 

52 

20 


^   2,980.iV  ^   3,110.3  ^   2,662.7  ^    2,43^.3     5  11,187.7  ^ 

4,412.6  18,037.4 


1,984.1  2,035.5  967.0  2,408.3 
1,273.8      1,007.3      1,564.2  8,243.2 


Other        18         12,439.4      8,445.3       3,530.5  20,077.2 


25,393.0  22,755.0  20,720.0  39,485.0 

4,432.6  1,522.4  1,402.4  4,707.8 

7,738.5  3,778.4  19,318.0  27,230.1 

14,517.0  13,324.0  6,093.0  26,948.0 

24,581.0  16,534.0  36,250.0  49,838.0 


7,394.9 


12,065.2 


22,450.0 


9,949.0  2,139.5 


TOTAL 

0  11,187.7 
22,450.0 
7,394.9 
12,088.5 


23,995.2       20,077.2  420.0  44,492.4 


95,500.0      12,853.0  108,353.0 

12,065.2 

47,653.5  10,411.5  58,065.0 
12,100.0  10,300.0  38,482.0  60,882.0 
46,000.0       68,000.0       13,203.0  127,203.0 


SUMMilRy  OF  PROPOSED  SIX-YEAR  CAPITAL  B-EFRO^TT-imiT  SCBEBITLES 
FOR  FISCAL  YE.;R  1967--68  TIIRaiGH  1972-73 
AS  SUBMITTED  TO  THE  DEP.IRTMSNT  OF  CITY  PKlNl^IilG 
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BUDGET 

INDEX 

NO. 


DEPARTMENT 


SOURCE  NO.  1970-71 
OF  OF  1967-68       1968-69       1969-70  thru 

FUNDS       PROJ.  1972-73 


SIX  -  YEAR  TOTALS 
Ad  Approved       Proposed  Re\rcniiGS 

Valorem        Bonds  Bonds  Etc. 


TOTAL 


901 


902 


SPSCKL  AGENCIES 


Housing  x\uthority 


Parking  Authority- 


Ad  Val 
Other 
Ad  Val 
Other 


3  A,609.5 


10 


1,755.0  1,229.9 


4,609.5 


2,984.9 


4,609.5 


2,984.9 


SIMIARY  OF  THE  CITY  PT  AMIFG  COMIvSSION'S  SII-YEAR  CAPITAL  IMPROVEMENT  PROGRAM 

FOR  FISCAL  YEAR  1967-68  THROUGH  1972-73 
GENERAL  PRIORITY  RATING:  ESSEPTLIL 


xix  - 


BUDG3T 

INDEX 

NO. 


245 


311 


423 


D  L  P  A  R  T  M  S  T 


TOTAL 


Subtotal 

Subtotal 

GENERiiL  (tOVEBKMSNT 

Civic  Center  -  Hall  of 
Justice 

Real  ]. state 


■^ar  chasing 


SOURCE 
OF 

FUNDS 


Ad  Val 
Other 

Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 


General  Offices  -  Department  Ad  Val 
of  Public  Works 

Other 


PUBLIC  S/^TY 
145  Fire  Department 


Ad  Val 
Other 


1967-68      1968-69  1969-70 


1970-71 
thru 
1972-73 


SIX-YEAR  TOTALS 


90.2 


1,523.9 


123.6 


501.0 


80.0 


26.0 


323.0 


284.6  99.6 
1,439.0  1,516.0 


30.0 


182.0 


25,000.0 


600.0 


20.0  30.0 
1,098.0 


Ad 

Valorem 


Apprca'cd 
Bonds 


Proposed 
Bonds 


Kc-'pjiues 
Etc. 


$130,321.4  $139,807.5  ^130,368.5  1.232,772.7 
18,347.4      6,454.7      2,847.8  8,127.0 
111,974.0   133,352.8   127,520.7  224,645.7 


35,776.9 


90.2 


1,523.9 


179.6 


1,606.0 


434.2 


125,021.5     318,910.0  153,561.7 


25,000.0 


80.0 


2,955.0  1,098.0 


TOTAL 

'';i.633, 270.1 

35,776.9 
597,493.2 

90.2 

1,523.9 
179.6 

1,606.0 
25,080.0 

434.2 
4,053.0 


SUMM/IRI  OF  TIIE  CITY  PLAITUINCt  COmiSvSION'S  SJZ-miJi  C;j>IT.lL  IMPROVEMENT  PR0GIl"J4 

Wil  Fisc;j.  ye;.PcS  1967-68  through  1972-73 

GSNERilL  PRIORITY  RAITING:  ESSEMTLIL 
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BUDGET 

INDEX 

NO. 


D  S  P     R  T  M  E  w  T 


161 


PUBLIC  S/JFSTY,  (Cont'd) 
Police  Department 


233  Department  of  Electricity 


CORPvECTIOML 
173  Sheriff 


186  Youth  Guidance 


187  Log  Cabin  Ranch 


SOURCE 
OF 

FUNDS 


Ad  Val 
Other 
Ad  Val 
ether 

Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 


SOCIAL  SERVICES  S..  PUBLIC  HFJILTH 
169  Social  Services  Ad  Val 

Other 

500  Department  of  Public  Health     Ad  Val 

Other 


1967-68      1968-69  1969-70 


•1^      508.5  I 


4.36.6  250.0 


781.0 


2M.0 


168.3 


836.1  1,650.0 


6,196.7  1,125.3 


1970-71 
thru 
1972-73 


S  I  X  -  Y  S  A  R  TOTALS 
Ad  Approved       Proposed  Revenues, 

Valorem        Bonds  Bonds  Etc, 


250.0 


327.0 


508.5  ^ 


750.0  1,686.6 


560.2     28,933.9  256.0  2,38^.2 


781.0 


2U.0 


168.3 


2,486.1 


7,649.0 


31,734.3 


400.0 


TOTAL 


$  508.5 


1,686.6 


781.0 


244.0 


168.3 


2,486.1 

7,649.0 
32,134.3 


SUMM/".Ry  OF  Hm  CITY  PL'^SiYXuC-  GOM!^TSv^ION'S  SIX-YEAR  CAPITAL  IMPROVEMENT  PROGRAM 

FOR  FISC/iL  YEARS  1967-68  THROUGH  1972-73 
GENERfJj  PRIORITY  R/iTING:  ESSENTI.\L 


-  xxi  - 


BUDGET 
INDEX 

NO.  DEPARTMENT 

aunT.;TiCN 


TR'JFFICWtYS 
670         Major  Thoroughfares  and 
Street  Improvements 


670         Street  &.  Sidewalk  Recon- 
struction 


670         Traffic  Signals  &  Chan- 
nelization 


I 


670         atreet  Lighting 


670         Landscaping  &  Irrigation 


670  Miscellaneous 


SOURCE 
OF 

FUNDS 
:A  Val 
Other 

Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 


1967-68      1968-69  1969-70 


1970-71 
thru 
1972-73 


4,878.0      4,171.0  $   4,167.0  ^  13,082.0 


S  I  X  -  Y  E  A  R  TOTALS 

Ad  Approved       Proposod  Rovonues, 

Valorem        Bonds  Bonds  Etc. 


8,237.0      18,061.0  0 


2,770.6       7,486.1       5,355.8  20,073.0 


974.9      1,249.1         780.8  390.0 


2,771.3       2,272.0       2,032.8  5,195.0 


1,486.5      1,560.0      1,610.0  4,030.0 


855.9         544.5         808.0  4,389.5 


289.0         422.0  95.5 


TOTAL 


"jf  26,298.0 


35,685.5  35,685.5 


3,394.8  3,394.8 


12,271.1  12,271.1 


1,200.0        7,486.5  8,686.5 


6,597.9  6,597.9 


806.5  806.5 


SUmiPcY  OF  TIE  CITI  PLlNim'G  CGKdir.'HOI'T' 3  ZU-m.R  CAPITAL  I>2'R0miENT  VROQIUM 

FOR  FISCAL  YE;JIS  1967-68  THROUGH  1972-73 
GENSRfJL  PRIORITY  R/.TING:  ESSENTI/iL 


-xxii- 


BJDGST 
ISDSI 
NO. 


213 


6  LI 


6.21 


631 


691 


565 


6S0 


DEPARTMENT 
CUV^LL  FACILITIES 


SOURCE 
OF 

FUNDS 


California  Acadomy  of  Sciences  Ad  Val 


California  Palace  of  the 
Legion  of  Honor 

Me  H.  de  Young'  Museum 
Public  Library 


War  MeiT'.orial  . 
and  Museum  of  /jt 


RECREATION  &  PJiRK 


SCHOOLS 


Other 
Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 

Ad  Val 
Other 
Ad  Val 
Other 


1967-68  1968-69 

I  70.0 

851.0  1,09^.0 


1970-71 
1969-70  thru 
1972-73 


■A 

Valorem 


70.0 


S  I  X  -  Y  E  A  R  TOTALS 

Approved       Proposed  Revenues, 

Bonds  Bonds  Etc.  T  0  T  A 


61.3 


253.3 


50.0 


2,803.4. 

1,785.7 
1,273.8 


20.0 

30.0 

117.5 

15,000.0 

3,110.3 

1,290.9 
1,007.3 


71.0  2,700.0 


1,2U.0 

100.0 
30.0 


2,662.7 

606.4 
610.6 


4,200.0 
185.0 


2,434.3 
1,854.2 
3,443.4 


81.3 


283.3 


382.5 


5,537.2 


1,214.0 


4,300.0 


15,000.0 


»11,010.7 


12,439.4       8,445.3       3,110.5     20,077.2  23,995.2  20,077.2 

*(As  recommended  by  the  City  Planning  Commiss5^-  ) 


4,716.0 


4,195.6  2,139.5 


70.0 

4,716.0 
81.3 
1,214.0 
283.3 
4,300.0 

382.5 
15,000.0 

11,010.7 
5,537.2 
6,335.1 

44,072.4 


SDM^rJCf  OF  THE  CITY  PL'^INING  COMMISSION'S  SK-YKIR  CAPITAL  IMPROVEMENT  PR0GR;M 

FOR  FISCAL  YKIRS  1967-68  THROUGH  1972-73 
GE^IERfX  PRIORITY  R^^TINGs  SSSEIvITIAL 


-  xxiii  - 


BUDGET 
INDSa 
NO. 


725 


735 


745 


755 


901 


902 


DEPARTMENT 

PUBLIC  UTILITIES 

San  Francisco  International 
Airport 

Municipal  Railway 
Water  Department 


Hatch  Hetchy 


SPii^LlL  AGENCIES 
Housing  Authority 


San  Francisco  Parking 
Authority 


SOURCE 
OF 

FUNDS 


1967-68 


\d  Val 

Other  I  25,343.0 
Ad  Val  4,432.6 


Other 
Ad  Val 
Other 


Ad  Val 
Other 
Ad  Val 
Other 


7,738.5 


Ad  Val 

Other  24,581.0 


4,609.5 


1,755.0 


1970-71 

1968-69      1969-70  thru 

1927-73 


14,474.0         13,294.0      5,133.0  25,996.0 


16,534.0     35,675.0  49,838.0 


S  I  X  -  Y  E  A  R  TOTALS 
Approved  Proposed       Revenuos,  TOTAL 

Valorem        Bonds  Bonds  Etc. 


Ad 


21,705.0     19,520.0  C>  38,085.0 
1,522.4      1,402.4      4,707.8  12,065.2 
3,778.4     19,318.0  27,230.1 


^  91,800.0  12,853.0 


47,653.5  10,411.5 


1,229.9 


4,609.5 


2,984.9 


Ca04, 653.0 
12,065.2 
58,065.0 


12,100.0      10,300.0      36,497.0  58,897.0 


46,000.0       68,000.0       12,628.0  126,628.0 


4,609.5 


2,984.9 


oUl^lRZ  OF  TEE  CITY  PL-JJWIWG  COMCESSION'S  SK-YK".R  CAPIT.^L  IMPROVEMSfJT  PROGRi^ 

FOR  FISCAL  YEAR  1967-68  THROUGH  1972-73 
GENERAL  PRIORITY  RATING:  DESIRABLE 


-  xxiv 


BUDGET 
INDEX 
NO. 


2A5 


311 


U5 


161 


DSFARTMENT 

TOTAL 
Subtotal 
Subtotal 

GENERAL  GOVERNI'iSNT 

Civic  Center  -  Hall  of 
Justice 

Real  Estate 


Purchasing 


PUBLIC  SILFETY 

Fire  lepartment 


Police  Department 


SOURCE 
OF 

FUIEIS 


Ad  Val 
Other 

Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 

Ad  Val 
Other 
Ad  Val 
Other 


1967-68      1968-69  1969-70 


1970-71 

thru 
1972-73 


I       100.0  ^    2.685.9  ^  1,^22^  :|  A.872,3 

2.655.9  526.7  952.1 

100.0           30.0  795. ^  3.920.2 

6.3 

U5.6 


19.7 


43.0 


1U.9 


46.0 


139.3 


Ad 

Valorem 


SIX 
Approved 
Bonds 


YEAR 

Proposed 

Bonds 


6.3 


145.6 


205.0 


43.0 


144.9 


TOTALS 
Revenues , 
Etc. 


IJUA  l|i;32.0 


TOTAL 

8^980.3 

4.134.7 
4.8/^5.6 

6.3 
145.6 
205.0 


43.0 


144.9 


BUDGET 

INDEX  DSPARTMEKT 
MO. 

CORRECTIONAL 
173  Sheriff 


SUMM/xRY  OF  THE  CITY  FLAMING  C0M14ISSI0N '  S    SIX~YEAR  CAPITAL  IMPR0VEM5OT  PROGRAM 

FOR  FISCAL  YEAR  1967-68  THROUGH  1972-73 


500 


SOURCE 
OF 

FUIOS 


Ad  Val  $ 


Other 

SOCL'Ji  SER\riCES  &  PUBLIC  IIE.ILTH 

Department  of  Public  Health     Ai  Val 

Other 


GEIIERAL  PRIORITY  RATING:  DESIRABLE 


1967-68      1968-69  1969-70 


234..  5  ^ 


1,257.0 


1970-71 
thru 
1972-73 


<5 


52.0 


Ad  Approved       Proposed  Revenues, 

Valorem        Bonds  Bonds  Etc. 


$      234.5  $ 


1,309.0 


-  XXV  - 


TOTAL 


^  234.5 


1,309.0 


tr:\ffic^l;ys 

670  Street  Lighting 


Miscellaneous 


cultur/j  facilities 

213  California  Academy  of 

Sciences 


611  California  Palace  of the 

Legion  of  Honor 


Ad  Val 
Other 
Ad  Val 
Other 

Ad  Val 
Other 
Ad  Val 
Other 


30.0 


55.0 


30.0 


239.2 


67.0 


30.0 


90.0 


239.2 


67.0 


180.0 


55.0 


180.0 


55.0 


239.2 


67.0 


summ:jii  of  the  city  pl;.ming  commission's  six-year  capital  improvement  program 

FOR  fiscal  YK-iRS  1967-68  THROUGH  1972-73 
GENERAL  PRIORITY  R.'kTBTG:  DESIRABLE 


-  xxvi  - 


BUDGET 

IliDEX  DEPARTMENT 
NO. 

565     RECREATION  AND  PARK 


660  SCHOOLS 


7^5 


PUBLIC  UTILITIES 
Water  Department 


SOURCE 
OF 

FUNDS 
Ad  Val 
Other 
Ad  Val 
Other 

Ad  Val 
Other 


1967-68      1968-69  1969-70 


Ik 


15.0 


1970-71 

thru 
1972-73 


$      498.7  ^      A28.7  812.8 


345.4  3,368.2 


420.0 


SIX-YEAR  TOTALS 
Ad  Approved       Proposed       Revenues,  TOTAL 

Valorem        Bonds  Bonds  Etc, 


1,740.2  5 


3,713.6 


462.0 


420.0 


477.0 


1,740.2 
3,713.6 

420.0 


477.0 


i 


BUDGET 

INDKX 

NO. 


DEPARTMENT 


Total 


Subtotal 
Subtotal 

PUBLIC  SIJ^TL 
l6l         Police  Department 


SUM-IARY  OF  THE  CITY  PLANNING  COMMISSION'S  SIX-YEAR  CAPITAL  IMPROVEMENT  PROGRAM 

FOR  FISC.IL  YE.IRS  1967-68  TRROUGH  1972-73 
GENEPcIL  PRIORIIY  R/.TBIGs  ACCEPT/iBLE 


-  xxvii  - 


SOURCE 
OF 

FUNDS 


Ad  Val 
Other 

Ad  Val 
Other 


1970-71 

1967-68      1968-69      1969-70  thru 

1972-73 


50.0       4-, 977. 3  $  12,077.6  2,829.^^ 
3.927.3     10.262.6  870.0 
50.0       1.050.0       1.815.0  1,959.^^ 


359.0  l,5ii3.0 


785.0 


Ad 

Valorem 


SIX-YEAR  TOTALS 


Approved 
Bonds 


Proposed 
Bonds 


RovonuGs , 
Etc. 


15.059.9 


2,687.0 


4^199^ 


675.0 


TOTAL 
2,687.0 


173 


500 


CORRECTIONAL 
Sheriff 


Ad  Val 
Other 


S0CI4L  SERVICES  &  PUBLIC  HEALTH 

Department  of  Public  Health     Ad  Val 

Other 


143. 0 


3,300.0  8,707.0 


U3.0 


12,007.0 


U3.0 


12,007.0 


TRAFFICWAYS 
670  Streets  &  Sidewalk  Recon- 

struction 

CULTURAL  FACILITIES 
21:3  California  Academj'-  of 

Sciences 


Ad  Val 
Other 

Ad  Val 
Other 


124.0 


100.0 


124.0 


100.0 


100.0 


124.0 


SUl'IM/iRI  OF  TH3  CITY  PUxJTNraG  CO^MIvSSION'S  SIX-YSjm  CAPITAL  IMPROVEMSHT  PllOGiL^M 


-  xjcviii  - 


BUDCST 

INDEX 

NO. 


E  E  P  A  R  T  M  E  N  T 


566     RSCREiiTICN  &.  P.™ 


PUBLIC  UTILITIES 
725  San  Francisco  Inteinational 

Airport 


755         Hetch  Hetchy 


SOURCE 
OF 

FUMDS 
Ad  Val 
Othor 

Ad  Val 
Other 
Ad  Yal 
Other 


FOE  FISCAL  YS.^RS  1967-68  THROUGH  1972-73 


GE1^IER.;L  PRIORITY  R^ITIHG:  ACCEPT.'^LE 
1967-68      1968-69  1969-70 

;  ^         1.3  $        12.6  0        85.0     ^  98.9 


1970-71 
thru 
1972-73 


Ad 

Valorom 


S  I  X  -  Y  E  A  R  TOTALS 
Approved       Proposed       Rcvonuos,  TOTAL 
Bonds  Bonds  Etc. 


12.6  0 
40.0 


85.0 
459.4 


-1 


50.0     1,050.0     1,200.0  1,400.0 


575.0 


499.4 


3,700.0 


575.0 


98.9 
499.4 


3,700.0 


575.0 


SIMilRI  OF  CITY  FLAMING  COMISSION'S  SIX-YEAR  CAPITAL  IMPRO^/EMENT  PROGRAM 

FOR  FISCAL  YilARS  1967-68  THROUGH  1972-73 


-  xxix  - 


BUDGET 

INDEX 

NO. 


U5 


186 


500 


DEPARTMENT 


Total 


SOURCE 
OF 

FUNDS 


Subtotal 

Subtotal 

GEI^iRAL  C.OVERNMEMT 

Civic  Center  -  Hall  of 
Justice 


PUBLIC  SZ-FETY 

Fire  Department 


CORRECTIfNAL 

Youth  Guidance  Center 


SOCIAL  SIJWICES  &  PUBLIC  HEALTH 
Department  of  Public  Health 


Ad  Val 
Other 

Ad  Val 
Other 


General  Offices  -  Department  Ad  Val 
of  Public  Works 

Other 


Ad  Val 
Other 

Ad  Val 
Other 

Ad  Val 


GENERAL  PRIORITY  PulTING:  DEFERRABLE 


1970-71 

thru 
1972-73 


1967-68      1968-69  1969-70 
^    g.720.2       1.511.0       8«2/2.0  38,171.5 


Ad 

Valorem 


8.692.2       l./p81.0       1.391.2       8,673,1  20.237.8 
28.0  30.0       6.850.8  29.A98.1 


292.6 


73.2 


5.0 


19.3 


20.2 


66.4 


10,210.0 


20.0 


398.5 


73.2 


25.0 


8,081.0       1,/V28.7       1,100.0       8,6C7.0  19,216.7 


S  1  X 

Approved 
Bonds 


-YE 


A  R 

Proposed 
Bonds 


TOTALS 

Revenues , 
Etc. 


33.988.9  2.^8.0 


10,210.0 


TOTAL 

^  56.6U.7 
20.237.8 

398.5 
73.2 


10,210.0 
25.0 


19,216.7 


Other 


SUIMARY  OF  CITY  PLAJmiNG  COMMISSION'S  SIX-YEAR  CAPITAL  IMPROVEMENT  PROGRAM 


-  XXX  - 


FOR  FISCAL  YEARS  1967-68  THRCOGH  1972-73 


GEITEPJIL  PRIORITY  RATINGS  DEFERPABLE 


BUDGET 

INDEZ 

NO. 


D  L  P  A  R  T  M  E  N  T 


TR:1FFIClJiYS 
670  Major  Thoroughfares  and 

Street  Improvements 


CULTURilL  FACILITIES 
611  California  Palace  of  the 

Legion  of  Honor 


>       621         M.  H.  de  Young  Museum 


691  VJar  Memorial 

and  Museum  of  Art 


565     RiiCKEATION  AI©  PARK 


PUBLIC  UTILITIES 
74.5  V/ater  Department 


SOURCE 
OF 

FUNDS 


Ad  Val 
Other 

Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 
Ad  Val 
Other 

Ad  Val 
Other 


1967-68      1968-69  1969-70 


53.4 


177.0 


10.0 


1970-71 

thru 
1972-73 


^       910.0  i 


180.0 


4,412.6  18,037.4 
13.0  91.0 

$68.2  760.7 


Ad 

Valorem 


SIX-YEAR  TOTALS 
Approved       Proposed  Revenues, 
Bonds  Bonds  Etc. 


53.4 


180.0 


177.0 


114.0 


22,450.0 


1,328.9 


28.0 


30.0 


960.0 


490.0 


1,508.0 


TOTAL 


910.0       .'il.  910.0 

53.4 

180.0 

177. 

22,450. 

114. 
1,328. 


1,508. 


PROJECT 

IDENT.  NO.  DESCRIPTION 


GENERAL  GOVERNMENT 

Civic  Center  and  Hall  of  Justice 

Total  Essential 

IT  IS  RECOMMENDED  THAT  THE  DEPART- 
MENT OF  FINANCE  &  RECORDS  INVESTIGATE 
THE  FEASIBILITY  OF  MOVING  THE  VOTING 
MACHINES  CURRENTLY  IN  STORAGE  AT  THE 
PRESIDIO  CAR  BARN  TO  ANOTHER  LOCATION 
SO  THAT  THIS  SPACE  CAN  BE  DEVOTED  TO 
STORAGE  OF  TRANSIT  VEHICLES 


Assessor 

115.67.101       Assessor's  Office,  1st  floor.  City  Hall, 

provide  general  alterations;  new  partitions 
6c  counter  areas ,  new  flooring  &  electrical 
work 


Project  115.67.101  would  provide  improve- 
ments needed  to  meet  increased  workload 
created  by  recent  changes  in  State  law 


-1- 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR'S 

BUDGET 


$.  90.2 


$  90.2 


34.1 


34.1 


-2- 


ESSENTIAL 


!T0. 


PROJECT 


DESCRIPTION 


1967-68 


1963-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 

CO,?"! 


),3T 


C.I.A.C. 

SP^.CIFIC 
PRIORITY 


MAYOR' 3 

BUriG^,T 


141.67.101 


3  141.67.103 


155.67.101 


District  Attorney 

Room  3162,  Hall  of  Justice,  enlarge  library 
for  District  Attorney 

Project  141.67.101  would  provide  storage 
space  for  ready  reference  to  an  increasing 
number  of  legal  documents  &  books 

Third  Floor,  Hall  of  Justice,  install  sound- 
proofing material  on  office  walls  6c  doors 
for  District  Attorney 

Project  141.67.103  would  permit  confidential 
discussion  between  attorney  and  client 


Municipal  Court 

City  Hall,  3rd  floor,  install  courtroom  direc- 
tories ($400  appropriated  19  66-67) 

Project  155.67.101  would  complete  a  partially- 
funded  project 


5.5 


5.5 


5.5 


5.5 


1.6 


1.6 


PROJECT 

IDTl'lT.  110.  Dr,3CRIPTIOI7 


Y/eights  and  Measures 

255.67.101       Meter  Testing  Facilities  ,  Quint  St.  & 

Jerrold  Ave. ,  for  testing  accuracy  of 
measuring  devices  on  commercial  gaso- 
line tank  trucks  ,  new  construction 


Project  265.57.101  has  appeared  as  a 
capital  budget  request  for  several  years; 
it  is  needed  to  comply  with  State  law 


■3- 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SF^CIFIC  mYORV 
PRIORITY  BUDG^,T 


43.5 


$  43.5 


PR0J3]CT 

IDSIiT.  KO.  DJ]SCRIPTIOIJ 


GENERAL  GOVERNMENT 

Civic  Center  and  Hall  of  Justice 

Total  Desirable 

Projects  141.67.102,  104,  &  105  do  not 
qualify  for  Ad  Valorem  tax  financing  in  1867-68 
as  essential  items  ,  but  they  would  contribute 
to  the  better  functioning  of  these  offices 


District  Attorney 

141.57.102      Third  Floor,  Hall  of  Justice,  install  par- 

tioning  in  Complaint  Division  for  District 
Attorney 

141.57.104  Rooms  11,  22,  24,  26,  3rd  Floor,  Hall  of 

Justice,  install  wood  shelves  for  storage  of 
papers  &  forms;  provide  acoustical  treatment 
of  Room  24  which  is  also  used  for  recording 

141.57.105  Room  320,  3rd  Floor,  Hall  of  Justice,  modify 

glass  partition  &  install  writing  counter 


4- 


DESIRABLE 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC  mYOR'S 
PRIORITY  BUDGET 


$  6.3 


$  6.3 


2.0 


2.0 


2.9 


1.4 


1.4 


P10J"CT 

ID^TT.  FO.    DT'.SCRTPTia?   _  _   

GENERAL  GOVERNMENT 

Civic  Center  and  Hall  of  Justice 

Total  Deferrable 

THE  FOLLOV/ING  11  PROJECTS  gHOlILD 
BE  HELD  IN  ABEYANCE  PE.NDING  REQOM- 
M'ENDATIONS.  AS  TO  THE  FUTURE.  USE  OF  , 
CITY  HALL  TO  BE  DERIVED  FROMtTHE  CHIEF 
ADMINISTRATIVE  OFFICER'S  STUDY  OF..SPACE 
REQUIREMENTS  IN  CWIC  CENTER  AREA 

•City  Attorney 

117.57.101       City  Attorney,  offices  and  Law  Library, 

install  air  conditioning  system 

117  . 57  .  102       City  Attorney  Offices  ,  study  of  space 

requirements 

Civil  Service 

121.67.101       First  Floor,  City  Hall,  conduct  space 

utilization  study  for  Civil  Service  Com- 
mission 


-5- 


DEFERRABLE 


1967-6C 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 


C.T.A.C. 

GF^.CIFIC 
P.IIO^JTY 


BUDG"T.T 


„.292.6 


$    19.3     $      20.2        $  46.4 


$  398.5 


30.8 
7.5 

3.0 


30.8 
7.5 

3.0 


PROJECT 
ID3ITT.NC. 


Civil  Service 


121.67.102      Room  #5,  City  Hall,  provide  acoustical 

treatment  for  Director's  Office 

PI. 57. 103       Room  #52-B,  Basement  of  City  Hall, 

remodel  uncompleted  storage  room  for 
use  as  filing  office 


Municipal  Court 

155.67.102       City  Hall,  3rd  Floor,  renovate  courtrooms 

and  chambers.  Rooms  374,  376,  379,  38  3, 
38  5,  387  (Depts.  2  through  7) 


uperior  Court 


179  .57  .101       City  Hall,  4th  Floor,  install  air  condition- 
ing system  for  Courtrooms  411,  417,  418, 
425,  6c  429 

179  .67.102       City  Hall,  4th  Floor,  remodel  jury  boxes 

in  Courtrooms  426  and  479 


-6-  DEFERRABLE 

1970-71  G.I.A.C. 

thru  TCa\iL  riP'^.CIFT.C  mYO'i'S 

1967-68        1968-69        1969-70  1972-73  COuT  P^IOrjTY  BUDC/:.T 


1.9  1.9 


13.7  13.7 


18.5 


19.3  20.2  66,4  124.4 


154.0 
10.2 


164.0 
10.2 


PRCjniCT 


Finance  and  Records 


17   I  225.67.101       County  Clerk's  Office,  Room  317,  City  Hall, 
;  install  acoustical  ceiling 


18 


i  261  .67.101  Tax  Collector's  Office,  Room  107,  City  Hall, 
!  install  ventilation  system 


19   ;  261.67.102      Tax  Collector's  Office,  Room  107,  City  Hall, 

install  new  lighting  fi:d:ures  &  v^iring  (dna) 


7- 


DEFERRABLE 


1970-71  C.I.A.C. 

thru  TCTAL  SFKCTFIC  MiYOn« 


1967-6S        1968-69        1969-70         1972-73  COoT  P^JC^ITY-  BUDG^.T 


13.0  13.0 


12.5  12.5 


17.5 


17.5 


PICJICT 

W,       ^J^^Z?.-^^!^   D^SC^IPTIO!! 

GENERAL  GOVERNMENT 

I  Real  Estate 

i 

j  Total  Essential 


20  .  2^iS.67.101       Civic  Center  Expansion,  acquire  Assessor's 

Block  811,  Lots  16,  IS,  &  21  (R66.75) 


21 


22 


Project  245. S7. 101  would  provide  for  the 
expansion  of  governmental  &  cultural 
facilities  in  the  Civic  Center 

245.67.102  Civic  Auditorium,  main  arena,  provide  motors , 

cables,  etc.  for  automatic  changing  of  side 
curtains  (dna) 

Project  245.67.102  would  eliminate  the  time 
lag  (2-3  hours)  and  the  high  labor  cost  of 
moving  these  curtains 

245 . 67 . 1 03  Civic  Auditorium ,  provide  centr<pl control  of 

lighting  facilities 


Project  245.67.103  would  eliminate  the 
cost  of  labor  to  provide  separate  control 
points 


-8- 


ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TCTAI. 
COST 


C.I./uC. 

3F":CIFIC  MAYOn» 
PHIOUITY  BUDG^.T 


1,523.9 


580.0 


$  1,523.9 
580.0 


15.0 


15.0 


22.7 


22.7 


f:.oj:ct 

•IC.       ID^HT.NO.  D^3C■^IFrI0IT 


Real  Estate  (Cont'd) 

23  '  245.67.3  04      Brooks  Hall,  Civic  Center,  provide  enlarged 

j  garbage  room  (dna) 

1  Project  245.57.104  would  eliminate  the 

i  present  overflowing  condition  which  often 

!  presents  a  fire  hazard  and  an  unsightly 

;  and  unsanitary  condition 


24      245. G7. 105       Ellis-O'Farrell  Garage ,  provide  ventilator 

facilities  for  three  stores  that  are  tenants 
in  this  structure  (dna) 

Project  245.67.105  would  eliminate  prob- 
lems of  ventilation  that  these  tenants 
experience 


25 


iib.67.107      Brooks  Hall,  Civic  Canter,  prepare  studies 

to  solve  operational  problems 


Project  245.67.107  would  make  possible  a 
study  to  recommend  capital  items  for  the 
correction  of  operational  deficiencies  in 
Brooks  Hall 

TT      RECOMMENDED  THAT  PROJECT 

245  67  107  BE  COORDINATED  WITH  PLANNING 

FOR  THE  REDESIGN  OF  THE  CIVIC  CENTER 

PLAZA 


-S- 


ESSENTIAL 


1970-71 
thru 

1967-68        1968-69        1969-70  1972-73 


TOTAL 
CC'iT 


C.I.A.C. 

SFXIFIC 
P'lIORITY 


MilYOV. 
BUDGr.T 


5.8 


5.8 


5.4 


6.4 


S.O 


S.O 


PROJECT 


D^^CRIPTIOl 


Real  Estate  (Cont'd) 

245.57.  190         Extension  of  7th  St.  /-north- sid6  of 
(proposed  Market  St. ,  land  acquisition  Block  3Sl, 

ly  C.P.C  .)         Lots  2,  8,  S,  14,  6c  portion  of  Lot  34 

Project  245.  67.  ISO  would  implement 
Section  69 . 1  of  the  Charter  and  the 
approved  Civic  Center  Development 
Plan 


-10- 


ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SP^.CIFIC  k\YOn',: 

1967-68        1968-69        1969-70  1972-73  COST  PPJOrilTY  BUDG'"^.T 


885.0  885.0 


-11- 


DESIRABLE 


P?.OJ^-CT 
HO.  IDENT.'TO. 


DESCRIPTION 


GENERAL  GOVERNMENT 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


CC  ..T 


C.T.A.C. 

GP^CIFIC 
P  JOrjTY 


27 


28 


22 


30 


245.57.105 


245.57.108 


245.67.109 


245.67.110 


Real  Estate 

Total  Desirable 

Projects  245.67.106,  108,  109,  &.  110  do 
not  qualify  for  Ad  Valorem  tax  financing  in 
19  67-58  as  essential  items,  but  they  would 
contribute  to  the  efficient  functioning  of 
the  respective  facilities 

Brooks  Hall,  Civic  Center,  provide  entrance 
enclosures  and  heaters  to  prevent  drafts  (dna) 

Civic  Auditorium,  provide  partitioning  to  pre- 
vent unauthorized  entrances ,  west  end  of  north 
corridor  (dna) 

Brooks  Hall,  Civic  Center,  install  freight 
elevators 

Project  245.67.109  is  rated  "Desirable"  as 
to  need  only 

TT  TS  RECOMMENDED  THAT  THE  DEVELOPMENT  OF  THIS 
^LEVATOR  B^  ^HE  PLANNING  FOR  THE 

SsiGN  OF  THE  CIVIC  CENTER  PLA2A  &  THE  POTENTIAL 
CLOSING  OF  FULTON  ST.  BET.  HYDE  &  lARKIN  STS . 

Civic  Auditorium,  resurface  balcony  floors  (dna) 


$  145.6 


7.8 


5.8 


88.0 


44.0 


$  145.6 


7.8 


5.8 


88.0 


44.0 


F?:0»r:CT 

ID'^JT.  "K  .  DjUSC.^IIPTIOi!! 

GENERAL  GOVERNMENT 
Purchasing 

Total  Essential 


311.67.101         Central  Shops,  800  Quint  St.,  pave, 

illuminate,  &  fence  61,200  sq.  ft.  for 
storage  of  heavy  equipment  (dna) 

Project  311.67.101  would  provide  a 
secure  storage  area  for  City-owned 
equipment 

311  .67.102         Central  Shops,  800  Quint  St.,  install 

exhaust  fans  in  roof  of  automotive  shop 
(dna) 

Project  31 1 .  67 . 102  would  maintain  the 
health  &  safety  of  personnel  working 
in  this  shop 

311.67.103         Central  Shops,  800  Quint  St  construct 

ladder  &  lumber  storage  shed  (dna; 

Project  311.67.103  would  provide  pro- 
tection for  capital  items  subject  to  damage 
by  open  storage 


-12- 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SP  TJFTC 


lllYOii. 


PRIORITY  BUDtt^T 


123.6      $  26.0 


30.0 


$  179.6 


66.5 


66.5 


17.0 


17.0 


22.0 


22.0 


Ipm.  DESCIIPTIOII 

Purchasing  (Cont'd) 

311  .67.105         Central  Shops  ,  8  00  Quint  St.  ,  extend 

compressed  air  and  electrical  power 
facilities  to  shed  areas  (dna) 

Project  311.57.  105  is  essential  to 
provide  services  to  covered  areas 
that  can  then  be  used  as  additional 
shop  area 

311.67.107         Central  Shops,  8  00  Quint  St.,  modify  shop 

entrances  to  allow  entry  of  large  equip- 
ment (dna) 

Project  311.67.107  is  essential  to 
allow  larger  vehicles  to  enter  shop 
for  delivery  of  machinery  or  supplies 

311  67.108         Central  Shops,  800  Quint  St. ,  provide  ade- 
quate lighting  in  fire  apparatus  6.  truck 
areas  (dna) 

Project  311.57.108  is  essential  to  meet 
adequate  illumination  standards  in  these 
work  areas 


-13- 


12.4 


ESSENTIAL 


1970-71  C.I. i.e. 

thru  TOTAL  GP^XIFIC  mCR«S 

1967-68        1968-69        1969-70  1972-73  COST  PRIORITY  BUDG^.T 


5.7  $  5.7 


12.4 


21.0 


21.0 


Purchasing  (Cont'd) 

311.57.112       Central  Shops,  800  Quint  St. ,  enclose 

service  station  working  area  (clna) 

Project  31 1 , 57 . 1 12  would  allow  work  in 
this  area  to  continue  during  inclement 
weather 

3 1 1 . 67 . 1 1 1      Central  Shops ,  8  00  Quint  8t , ,  provide 

fire  pump  test  facility  (dnn) 

Project  311.67.111  would  provide  re- 
liable &  convenient  testing  of  fire  pumps 
after  pump  repair  operations 

311.67.116      Central  Shops .  8 00  Quint  St . ,  provide  fire 

hose  test  facility  (dna) 

Project  311.67.116  wou Id  remedy  a 
deficiency  condition  so  as  to  satisfy  the 
standards  of  the  National  Board  of  Fire 
Underwriters 
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ESSENTIAL 


1967- 


60 


1968-69 


1969-70 


197C-71 
thru 
1972-73 


TOTAL 
C03T 


C.I.A.C. 

SPTCIFIG  MAYC":«S 
PRIOrilTY  BUDGET 


5.0 


5.0 


14.5 


14.5 


15.5 


15,5 


PPvOJ'.CT 

    D1SC?JPTI0?I 


GENERAL  GOVERNMFMT 
Purchasing 

Total  Desirable 

The  following  7  projects  (i.e. , 
311.67.104,  106,  109,  110,  113,  114, 
&  115)  do  not  qualify  for  Ad  Valorem 
tax  financing  in  19  67-68  as  essential 
items ,  but  they  would  contribute  to 
the  better  functioning  of  the  Central 
Shops  facility 

311.67.104      Central  Shops,  800  Quint  St.,  construct 

new  office  for  machine  shop  (dna) 

311.67.109  Central  Shops,  800  Quint  St. ,  install  power 

ventilation  system  in  toilet  &  washroom  areas 
(dna) 

311.67.110  Central  Shops,  8  00  Quint  St. ,  provide  toilet 

facilities  for  Bldg.  "B"  (dna) 

311.67.114      Central  Shops ,  800  Quint  St.,  main  office 

areas ,  provide  partitions  for  semi-private 
offices  (dna) 


15- 


DESIRABLE 


1970-71 

1967-68  1968-69_       1969-70  1972^3 


TOTAL 

ca^T 


C.T.A.C. 

SPECIFIC  MYOV 
PlIGllITY  BUDGET 


$      19.7       $     46^      $    139.3       $  205. 


0 


6.7 


6.7 


6.5 


6.5 


4.1 


4.1 


^0,       WZM.  NO.  D^ISCRIPTIOJT 


44 


45 


46 


Purchasing  (Cont'd) 

3 1 1 . 67 . 106      Central  Shops  ,  8 00  Quint  St . ,  construct 

covered  auto  &  equipment  storage  area  (dna) 

311.67.113      Central  Shops,  800  Quint  St. ,  relocate 

gasoline  station  &  storage  tanks  for  better 
service 

311.67.115      Central  Shops,  800  Quint  St.,  regrade  & 

repair  yard  from  present  subsidence 


16- 


DESIRABLE 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.T.A.C. 

SP^<CIFIC 
PRIORITY 


mYOR»'.; 
BUDG^.T' 


46.0 


46.0 


43.3 


43.3 


96.0 


96.0 


ID^^.  2!(.   pBSCRimON 


GENERAL  GOVERNMENT 

General  Office  -  Department  of  Public  Works 

Total  Essential 


423.57.101  Various  locations,  misc.  replacement  & 

reconstruction  projects  on  public  buildings 

Project  423.67.101  would  provide  con- 
tinuing care  for  public  facilities 

423.67.102  City  Hall,  study  of  existing  and  anticipated 

electrical  service  needs 

Project  423.67.102  would  provide  data 
for  a  program  of  improved  electrical  ser- 
vice 

423  67  103         Civic  Center  Area,  new  facilities  to  implement 

findings  of  the  Chief  Administrative  Officer's 
study  of  space  requirements  in  the  Civic  Cen- 
ter Area 


Project  423.67.103  would  continue  the 
planned  expansion  of  offices  in  the  Civic 
Center  area  begun  by  the  Chief  Adminis- 
trative Officer's  study  of  space  require- 
ments funded  for  $30,000  in  fiscal  year 
1966-67    (Res.  6068) 


17- 


ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SPECIFIC  MYOV 

1967-68        1968-69        1969-70  1972-73  COST  P^JOfllTY  BUDG^IT 


581.0  323.0    $25,182.0       $      600.0  $26.686.0 


165.0  173.0  182.0  600.0  1,120.0 


5.0 


5.0 


25.0  150.0     25, 000. On 


25,175V0 
(175.0) 
(25. 000. On) 


PROJTLCT 

NO.        ID^.  D^HSCRIFTION 


50 


423.67.104 


51    ■  423.57.105 


52 


423.67.106 


General  Office  -  Dept.  of  Public  Works  (Cont'd) 

City  Hall,  Supervisors'  Chambers,  provide 
heating,  ventilating  &  cooling  system 

Project  423.67.104  would  provide  a  health- 
ful climate  for  deliberation  in  these  often 
crowded  assembly  rooms 

City  Hall  Annex,  450  McAllister  St. ,  modify 
ventilation  system 

Project  423.67.105  would  improve  working 
conditions  &  provide  a  healthful  environ- 
ment 

Maintenance  yard,  2323  Army  St.,  Bureau  of 
Building  Repair,  construct  2nd  story  addition 
to  Building  A  ($14,000  appropriated  1966-67) 


Project  423.67.106  would  complete  a 
partially-funded  project 
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ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SF'.CIFIC 
PRIORITY 


MYOR': 
BUDG^ilT 


71.0 


71.0 


75.0 


75.0 


240.0 
(160.0) 
(80.0s) 


240.0 
(160.0) 
(80.0s) 


30.       P^Ii^p'_   DESCRIPTION 

GENERAL  GOVERNMENT 


General  Office  -  Department  of  Public  Works 

Total  Deferrable 


53  423.67.107         City  Hall ,  Room  282  ,  remodel  meeting  room 

including  flooring,  chairs,  platform,  acousti- 
j  cal  ceiling,  air  conditioning,  etc. 

54  :  423.67.108         City  Hall,  Bureau  of  Engineering ,  install 
i  ventilation  system 


IT  IS  RECOMMENDED  THAT  PROJECTS 
423.67.107-108  BE  HELD  IN  ABEYANCE 
PENDING  COMPLETION  OF  THE  SURVEY 
OF  OFFICE  SPACE  REQUIREMENTS  IN  THE 
CIVIC  CENTER  AREA 


19- 


DEFERRABLE 


1970-71  C.I.A.C. 

thru  TOTAL  SP^XIFIC     MAYOR  T; 

1967-68        1968-69        1969-70  1972-73  C03T  PRIORITY  BUDG^-.T 


73.2 


65.2 


$  73.2 


65.2 


8.0 


8.0 


ip^N^.  IK  ,  ^   0^'?CHIFriOT][ 

PUBLIGT  SAFETY:. 


Fire  Department  Total  Essential 


IT  IS  RECOMMENDED  THAT  STUDIES  BE 
INITIATED  AT  THE  DEPARTMENTAL  LEVEL 
TO  INVESTIGATE  RE-USE  POSSIBIUTIES 
OF  AREAS  AND  BUILDINGS  TO  BE  VACATED 


145.67.101  Auxiliary  V\^ater  Supply  System  (AWSS), 

studies  for  new  standards  &  specifications 

145.67.102  AWSS  extension,  feasibility  study  pre- 
paratory to  bond  issue  proposal 

Projects  145.67.101-102  are  necessary 
preparation  for  projects  essential  to 
the  safety  of  the  general  public 


-  20  - 


ESSENTIAL 


1970-71  C.I.A.C. 

thru             TOTAL           SPECIFIC     MAYOR 'S^; 
1967-68        1968-69  _    1969-70  1972-73  COST  PRIORITY  BUDGET 


$1,723.6     $1.615.6     $      20.0        $1,128.0  $4.487.2 


30.0 


20.0 


10.0 


60.0 


30.0 


30.0 


Fire  Department  (Cont'd) 

145.67 . 103         AWSS  ,  Pumping  Station  #2  ,  foot  of  Van  Ness 

Ave. ,  sanitary  connection  to  sewer 


Project  145.67.103  would  implement  the 
declared  policy  of  the  Board  of  Supervisors 
that  Aquatic  Park  waters  be  protected  for 
water-contact  sports  &  would  comply  with 
requirements  of  Regional  Water  Quality 
Control  Board  to  eliminate  raw  sewage 
discharge  to  S .  F .  Bay 

Note:  Although  project  145.67.103  appeared 
in  the  1966-67  report  as  a  funded  first-year 
item,  construction  has  not  yet  been  started, 
&  no  expenditures  have  been  made  for  project 
costs 

145.67.105         Engine  Cos .  1 ,  27 ,  30 ,  &  36 ,  devices  to  secure 

firehouses  while  firemen  are  out  on  call  (dna) 

Project  145.57.105  is  necessary  for  the  pro- 
tection of  public  &  personal  property 


-  21  - 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOT\L 
Ca3T 


C.I.il.C. 

uP^.CIFIC 
PRIORITY 


MAYOR 
BUDGf.T 


22.0 


22.0 


7.7 


7.7 


-  22  - 


ESSENTIAL 


ID'IiHT.'IO. 


DDSCJ^JPTION 


 1?67-6S        1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COiT 


Fire  Department  (Cont'd) 


CI.A.C. 

SPECIFIC 
PRIORITY 


imovs 

BUDGET 


The  following  5  projects  (i.e.,  145.67.106- 
107-108-109-110)  would  implement  a  previously 
I  approved  bond  issue 

i 

:145.G7.106         Engine  Co.  3,  1067  Post  St. ,  reconstruct  fire-  279.0b  279.0b 

j  house  ($31,000  appropriated  in  1965-66  from 

approved  bonds) 

Note:  Although  project  145.67.106  appeared 
'  in  a  previous  report  as  a  funded  first-year  item, 

construction  has  not  yet  been  started ,  &  no 
expenditures  have  been  made  for  project  costs 

145.67.107  Engine  Co.  17,  416  Jessie  St. ,  &  Engine  Co.  18,        285.0b  285.0b 

1298  Girard  St.,  reconstruct  firehouses 

145.67.108  Engine  Co.  19  ,  1300  -  4th  St.,  &  Truck  Co.  1,  271.0b  271.0b 

418  Jessie  St.,  reconstruct  firehouses 

145.67.109  Engine  Co.  2,  460  Bush  St. ,  reconstruct  firehouse       279.0b  279,0b 

145.67.110  Engine  Co,  8,  1648  PacificAve.,  &  Engine  Co.  16,       45.0b        408.0b  453.0b 

909  Tennessee  St.,  reconstruct  firehouses 


Note:     Although  project  145.67.110  appeared  in  a 
previous  report  as  a  funded  first-year  item,  con- 
struction has  not  yet  been  started,  &  no  expenditures 
have  been  made  for  project  costs 


-  23  - 


ESSENTIAL 


P'lCJlCT 


145.67.112 


'  145.37.113 


145.67.114 


145.67.115 


DESCRIPTION 


1967-68 


Fire  Department  ( Cont 'd) 

Engine  Co.  42,  2430  San  Bruno  Ave.,  enlarge  13.8 
kitchen  (dna) 

Engine  Co.  49,  2155  -  18th  Ave.,  enlarge  8.5 
kitchen  (dna) 

Projects  145.67.112-113  are  necessary  as 
a  result  of  the  new  24-hour  scheduling  of 
operating  personnel 

Engine  Co.  26,  655  Presidio  Ave . ,  pave  south-  5.6 
east  side  of  Masonic  A.ve.  west  of  Presidio  Ave. 

Project  145.67.114  would  halt  damage  to 
persons  6;  property  being  caused  by  rock- 
throwing  vandals 

PROJECT  145.67.114  IS  RATED  ESSENTIAL  AS  TO 
NEED  ONLY  &  IT  IS  RECOMMENDED  THAT  THE 
EXISTING  RED  ROCK  BE  REMOVED  &  REPLACED  BY 
SOIL  &  GROUND  COVER  PLANTING  AS  AN  ALTER- 
NATIVE MEASURE 

Engine  Co.s  24,  34,  42,  &  48,  install  automatic  20.0 
overhead  doors  (dna) 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


13.8 


8.5 


5.6 


20.0 


SPECIFIC 
P  flORITY 


myoR'j 

BUDGI^.T 


Project  145.67.115  would  facilitate  rapid  move- 
ment of  fire-fighting  equipment 


-  24  - 

ESSENTIAL 

NO. 

P?tOJlCT 

D^SG^JPTIO  -y  1967-68 

1968-69  1969-70 

1970-71 
thru 
1972-73 

TOTAL 
COoT 

C.I.A.C. 

SPECIFIC     MAYC^.'n  ' 

Fire  Department  (Cont'd) 

1 

The  following  4  projects  (i.e.,  145.67.116- 
117,  118  <S:  119)  would  implement  a  previously 
approved  bond  issue 

Note:  Although  projects  145.67.116-117,  118 
6:  119  appeared  in  a  previous  report  as  funded 
first-year  items,  construction  has  not  yet 
been  started ,  and  only  minor  expenditures  have 
been  made  for  project  costs 

14 

145.67.116 

Engine  Co.  43,  Moscow  Jt.  near  France  Ave.,  re-  60.0b 
location  from  724  Brazil  Ave.  near  Athens  St. 
($50,000  appropriated  from  Real  Property  Fund  in 
19  66-67  for  acquisition  of  land  &  site  clearance) 

250.0b 

310.0b 

145.67.117 

Engine  Co.  36,  551  -  26th  Ave.,  replace  existing  60.0b 
firehouse 

250.0b 

310.0b 

-  25  - 


ESSENTIAL 


•TO. 


^0. 


D-^SCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
C03T 


C.I.A.C. 

SP^.CIFTC 
PRIORITY 


MAYOR" ; 
BUDG7.T 


Fire  Department  (Cont'd) 

16      145.67.118         Engine  Co.  33,  117  Broad  St. ,  replace  exist-  60.0b        250. Ob  310.0b 

fire  house  on  or  near  present  site 


17 


18 


19 


145.67.119  Engine  Co.  37,  vicinity  of  Napoleon  St.  &  100. Ob         358.0b  458.0b 

Jerrold  Ave, ,  relocation  from  2501  -  25th  St. 

at  James  Lick  Freeway 

SELECTION  OF  SITE  &  SITE  DEVELOPMENT 
PLANS  FOR  NEW  CONSTRUCTION  IN  PROJECTS 
145.67.118  &  119  SUBJECT  TO  REVIEW  BY 
CITY  PLANNING  COMMISSION 

145.67.120  Fire  protection  facilities,  various  locations,  10.0  10.0  10.0  30.0  60.0 

miscellaneous  adjustments  &  improvements 

in  conjunction  with  street  reconstruction,  etc. 
(continuing  program) 

Project  145.57.120  would  complement  an 
existing  program  of  the  Dept.  of  Public  V/orks 

127.0 

145.57.125         Fire  protection  facilities,  miscellaneous  adjust-  127.0 

ments  &  improvements  in  conjunction  with  Dept. 
of  Public  W  orks  projects  in  Redevelopment  Area  E-1 

Project  145.67.126  is  necessary  to  meet  the 
City's  commitment  to  the  Redevelopment  Agency 
for  non-cash  grants-in-aid 
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ESSENTIAL 


C. 


I^^;?T.  'X, 


D'^3C^.irTiaT 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
CODT 


C.I.A.C. 

SFXIFIG 
P^IOHTTY 


mYOR'Si 


Fire  Department  (Cont'd) 

20   1   145.67.127         AWGS  (High  Pressure  System) ,  Redevelop-  10.0  490.0n  500.0 

mentAreaA-2,  alterations  6-.  extensions  (10.0) 
(Res.  5068)  (490. On) 

Project  145.67.127  would  promote  public 
safety  &.  constitute  a  non-cash  grant-in- 
aid 


21  145.67  .104         Engine  Co.  48,  728  Wisconsin  3t. ,  modern- 
ize Chiefs'  quarters  6-  toilet,  &  officers'  &. 
men's  toilets  (dna) 

22  145.67.111         Engine  Cos.  1,  23,  &  23,  convert  storage 

room  to  drying  room,  install  new  partitions 
6:  other  alterations  (dna) 


18.0  18.0 


6.6 


Projects  145.67.104  S-.  Ill  would  improve 
working  conditions  S  meet  operational 
needs 

IT  IS  RECOMMENDED  THAT  PROJECTS  145.67.  104 

&  145.57.111,  THOUGH  ESSENTUVL  IN  NATURE , 

BE  POSTPONED  ONE  YEAR  FROM  19  67-58  TO 

19  68-59  IN  THE  INTEREST  OF  A  BETTER- BALANCED 

PROGRAiVl 


-  27  - 


ESSENTIAL 


PEOJICT 

id:31]t.no. 


145.57.128 


14b. 37.201 


DEGCRIPTIO^T 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SriCTFIC 
PRIORITY 


Fire  Department  (Cont'd) 

AV/SS,  Pumping  Station  2,  foot  of  Van  Ness 
Ave. ,  replace  steam  turbine  with  diesel 
engine  (Res,  6058) 

AWSS,  Pumping  Station  1,    5S8  -  2nd  St. , 
replace  steam  turbine  with  diesel  engine 
(Res.  6068) 


22.0 


2S8 .On 


23.0 


310. On 


320.0 
(22.0) 
(298.  On) 

333.0 
(23.0) 
(310. On) 


Projects  145.57.120  &  201  would  replace 
existing  steam  boilers  which  have  been  in 
service  for  over  50  years ,  &.  which  can  no 
longer  be  relied  upon  for  safe  full-load 
operation  if  needed  in  an  emergency 

IT  IS  RECOMMENDED  THAT  THE  PLANNING 
FOR  PROJECTS  145.67.128  &  201  BE  COMBINED 
&  SCHEDULED  FOR  IS  68-68 


-  28  - 


DESIRABLE 


NO.  ID^^NT.HO. 


DF.SCrjPTION 


145.67.121 


145.67.122 


145. S7. 323 


145.67.124 


145.67.125 


PUBLIC  SAFETY 


Fire  Department 


Total  Desirable 


The  5  following  projects  (i.e.  ,  145.67.121-25) 
do  not  qualify  for  ad  valorem  tax  financing  in 
1967-58  as  essential  items,  but  they  would 
contribute  to  operational  efficiency. 

Training  Center.  2310  Folsom  St..  storage 
bldg.  for  ladders 

Engine  Co.  25,  3305  -  3rd  St.,  repair  hose 
racks  &  enclose  hose  yard 

Twin  Peaks  Reservoir,  shape  &  pave  access 
road  &  parking  area 

Jones  St.  Tank,  1239  Jones  St.,  provide 
24-hour  parking  space  for  Dept.  use 

Engine  Co.  9,  Embarcadero,  replace 
obsolete  spiral  stairway  (dna) 


1967-68 


1968-69 


$  43.0 


13.7 


8.0 


5.6 


2.7 


13.0 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.G. 

SPTSCIFIC  MAYOrtM 

r  ^OmITY  budgict 


$  43.-0 


13.7 


8.0 


5.6 


2.7 


13.0 


-  29  - 


DEFERRABLE 


PTtOJ^CT 

id:3nt.ito. 


DF.SCniFTIO^T 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SrTilCIFIC 
PrjOIETY 


MAYO?i«;= 
BUDGET  ' 


PUBLIC  SAFETY 


Fire  Department 


Total  Deferrable 


$10,210.0  $10.210.0 


145.67.^.01 


145.67.402 


14L.67.403 
145.67.404 


IT  IS  RECOMMENDED  THAT  THE  11  FOLLOV\^ING 
PROJECTS  (i.e.,  145.67.401-411)  BE  HELD  IN 
ABEYANCE  PENDING  COMPLETIQN  OF  THE  STUDIES 
PROPOSED  IN  PROJECTS  145.67.101  &.  102 

AWSS,  Redevelopment  Area  D-1,  alterations  & 
extensions 

AWSS  extension,  3rd  St.  from  Fairfax  Ave.  to 
Oakdale  Ave. ,  &  Oakdale  Ave.  from  3rd  St. 
to  Industrial  St. 

AWSS,  extension  in  Bayview  District 

AWSS,  West  of  Twin  Peaks,  extension  in 
Forest  Knolls  area 


145.67.405         AWSS,  extension  in  West  Portal  District 


490. On 


48 5. On 


445. On 


310. On 


490. On 


48 5. On 


445. On 


310. On 


1,950. On     1,950. On 


PROJECT 
l]0,  IDEHTcNOo 


DSSCRIPTIOW 


145.57.406 
145.57.407 

145.57.401 
145.67.401 
145.67.410 
145.67.411 


Fire  Department  -  (Cont'd) 

AWSS,  extension  in  Outer  Mission  District 

AWSS ,  extension  in  Ingleside  &  St.  Francis 
Wood  Districts 

AWSS,  extension  in  Lake  Merced  District 
AWSS,  extension  in  Silver  Ave.  area 
M^SS  ,  extension  in  Sunset  District 
New  fire  cisterns,  various  locations 


-  30  - 


DEFERRABLE 


1970-71  C.I.A.C. 
thru  TOTAL  3PSCIFIC  MAYOR' 

1967-68        1968-69        1969-70  1972-73  COST  PRIORITY  BUDGr'.T 


775. On 


775. On 


1,100. On      1,100. On 


1,250. On  1,250. On 
1,200. On     1,200. On 


1,950. On      1,950. On 


255. On 


255. On 


-  31  - 


ESSENTIAL 


PROJECT 

iD:i:NT,wo. 


DESCRIPTION 


1967-68 


J.96S-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SP^.CTFIC 
P.ilOUITY 


ll\YOR»S 
BUDGET  ■ 


ISI.67.101 


161.57.102 


161.67.105 


161.67.107 


PUBLIC  SAFETY 


Police  Department 


Total  Essential 


New  Central  Police  Station,  Vallejo  St. 
bet.  Powell  6c  Stockton  Jts. ,  new  con- 
struction 

($105,000  previously  appropriated  for 
acquisition  of  land) 

Project  161.67.101  would  complete  a 
partially-funded  project 

Old  Central  Police  Station,  Greenwich  & 
Scott  Sts. ,  modernise  facility 

Project  151.67.102  would  remodel  an 
existing  bldg.  for  interim  use  as  a  dis- 
trict police  station 

The  Chiefs  Suite,  Hall  of  Justice,  install 
soundproofing  (dna) 

Project  161.67.105  would  protect  the 
confidential  nature  of  discussions  & 
conferences 

Underground  parking  garage.  Hall  of  Justice, 
provide  security  facilities 

Project  161 . 67  . 107  would  provide  nighttime  security 


508.5 


414.3 


8.2 


2.7 


7.3 


$     508  .5 
414.3 


8.2 


2.7 


7.3 


FiOJi:CT 


DESCRIPTION 


Police  D£partrrent  (Cont'd) 

1 5 1 . 67 . 108         Bureau  of  Criminal  Information , 

Hall  of  Justice,  provide  glass 
partitions 


Project  161.67.108  would  provide  requi- 
site security  for  this  bureau 

161.57.109  City  Prison,  Hall  of  Justice,  provide 

separate  facilities  in  "Holding  Tank" 

Project  16 1.6 7.1  OS  would  facilitate 
movement  of  prisoners 

161.67.110  Crime  Lab,  4th  floor  and  basement.  Hall 

of  Justice,  provide  security  measures 

161 . 67 . 1 12  Police  parking  area ,  Hall  of  Justice , 

provide  metal  enclosure 

Projects  151.67.110  &  112  would  provide 
security  for  evidence 

161.57.113  Garage,  Hall  of  Justice,  provide  automatic 

ventilator  controls 

Project  161.67.113  would  safeguard  the 
health  of  employees  working  in  this 
garage 


-  32  - 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 

COGT 


C.I.A.C. 

spi:ciFxc  myoR'KS 

FIIORJTY  BUDGET 


1.6 


1.6 


13.5 


13.5 


5.0 


5.0 


15.1 


15.1 


8.5 


0.5 


-  33  - 


ESSENTIAL 


laOJ^CT 

n)s?TT.?Jc, 


ISI.67.115 


151.57.118 


151.67.119 


IGI.57.125 


DESC^HPTIOT^ 


Police  Department  (Cont'd) 

Mission  Station,  1240  Valencia  St. , 
install  ventilation  system  in  offices 
&  cell  block;  install  drinking  fountains 

Project  151.67.115  would  meet  minimal 
comfort  standards  for  inmates  S:  employees 

City  Prison,  Hall  of  Justice,  provide  new 
plumbing  fixtures  (dna) 

Project  151.67.118  would  comply  with 
recommendations  of  the  State  Bureau  of 
Corrections 

City  Prison,  Hall  of  Justice,  provide  tele- 
phone jacks  In  men's  &  women's  sections 

Project  151.57.119  would  facilitate  the 
provision  of  outside  telephone  calls  as 
authorized  by  the  California  Penal  Code 

Police  Academy,  37th  Ave.  &  Fulton  St. , 
provide  wrestling  mat  "tie-downs"  in 
gymnasium  (dna) 

Project  161.67.125  would  provide  a  safety 
measure  protecting  those  using  these  mats 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


19.5 


9.1 


2.7 


1.0 


TOTAL 
C03T 


19.5 


9.1 


2.7 


1.0 


SPECIFIC 
PPJORITY 


H\Y0'1'3 
BUDG^.T 


D^;3C"LIPTiO^T 


PUBLIC  SAFETY 


Police  Department        Total  Desirable 

The  following  12  projects  (i.e.,  161,67.106, 
111,  114,  116,  117,  120-124,  126  &  127) 
do  not  qualify  for  Ad  Valorem  tax  financing  in 
1967-58  as  essential  items,  but  they  would 
contribute  to  the  efficient  functioning  of  this 
department 

151.67.105        Bureau  of  Inspectors,  Hall  of  Justice,  remodel 

&  provide  office  partitions 

161.57.111         Traffic  D.pt. ,  1st  floor.  Hall  of  Justice,  re- 
model control  desk  area 

161.67.114         Potrero  Station,  3rd  &  20th  Sts.,  provide  shelter 

for  3-wheeled  cycle  &  provide  security  area  for 
juveniles 

161.67.116  Southern  Police  Station,  Hall  of  Justice,  pro- 
vide acoustical  control 

161.67.117  City  Prison,  Hall  of  Justice,  remodel  women's 

section 


.  3/,  - 


DESIRABLE 


19!'-7-68        196S-.69  19^9-70 


1970-71 
thru 
1972-73 


TCT\L 

COST 


$  144.9 


$  144.9 


10.8 


10.8 


16.9 


16.9 


2.0 


2.0 


?  0 


2.2 


37.5 


37.5 


-  35  - 


DESIRABLE 


161.67.120 


151.67.121 


161.57.123 


161.67.124 


161.67.126 


161.67.127 


D'SSC:iIPTIO!T 


Police  Department  (Cont'd) 

City  Prison,  Hall  of  Justice,  provide 
electrical  door  control  system 

Hall  of  Justice,  6th  floor,  conduct  mis- 
cellaneous alterations 


161.67.122         City  Prison,  Hall  of  Justice,  install 

closed  circuit  TV  system 


Hall  of  Justice,  provide  additional 
security  for  property  room 

Bureau  of  Community  Relations,  4th  floor, 
Hall  of  Justice,  rearrange  office  area 

Hall  of  Justice,  various  floors,  provide 
tackboards 

Press  rooms.  Hall  of  Justice,  provide 
acoustical  treatment 


1967-6C        196S-69  19^'9-70 


1970-71 

thru 
1972-73 


11.8 


3.0 


47.0 


1.7 


6.5 


2.7 


2.8 


TOTAL 
CCs.T 


11.8 


3.0 


47.0 


1.7 


6.5 


2.7 


2.8 


C.I.A.C. 

SPECIFIC  M:\YOm.';' 

p  iioiiiTY    budg'";t  •: 


-  36  - 


ACCEPTABLE 


PTiOJECT 
IDENT.NC, 


DE3CPJPTI0N 


1967-68 


1970-71 
thru 
1972-73 


TOTAL 
COST 


SPECIFIC 
PIIIORITY 


1968-69 


1969-70 


PUBLIC  SAFETY 


Police  Department 


Total  Acceptable 


7  Si  s  o 

$       359.0     $1.543.0       $     7S^,-&S  $2,687.0 


IT  IS  RECOMMENDED: 

THAT  INTERDEPARTMENTAL  STUDIES  BE  COM- 
PLETED FOR  DEVELOPING  CRITERIA  FOR  THE 
LOCATION  OF  POUCE  FACIUTIES  AND  THAT 
SUCH  A  LOCATION  PLAN  BE  ADOPTED  AS 
PART  OF  THE  MASTER  PLAN 

THAT  STUDIES  BE  INITIATED  AT  THE  STAFF 
LEVEL  TO  INVESTIGATE  RE-USE  POSSIBILITIES 
FOR  AREAS  &  BUILDINGS  TO  BE  VACATED 
UPON  COMPLETION  OF  THE  PROPOSED  CON- 
STRUCTION PROGRAM  FOR  NEW  POUCE 
FACIUTIES 

The  5  following  projects  (i.e.,  161  .67,103, 
104,  161.67.201,  151.57.301  &  302)  for 
new  station  construction  are  rated  as  "acceptable" 
pending  resolution  of  questions  as  to  the  ter- 
ritorial distribution  of  these  facilities  and  the 
appropriateness  of  financing  such  major 
capital  improvements  from  Ad  Valorem  taxes 


P?cOJ?-CT 
IDENToITOo 


DESCPJPTION 


Police  Department  (Cont'd) 

1  161.57.103         New  Northern  Police  Station,  Turk  St.  bet. 

A/Vebster  &  Fillmore  Sts.,  new  construction 

2  151.67.104         New  Potrero  Station,  Van  Dyke  Ave.  &  Lane 

St.,  new  construction 

3  161.57.201         Ingleside  Police  Station,  construct  new 

facility  (site  to  be  determined) 

4  151  .67.301         Richmond  Police  Station,  construct  new 

facility  (cite  to  be  determined) 

5  151.57.302         Taraval  Police  Station,  construct  new 

facility  (site  to  be  determined) 


37  - 


ACCEPTABLE 


1970-71  C.I.A.C. 

thru  TOTAL  SPi^XIFIC  MYOR'G 

1967-68         1968-69         1969-70  1972-73  COST  PRIOinTY  BUDGET 


54.0 
125.0 
180.0 


390.0 
431.0 
3S0.0 
152.0 
180.0 


450.0 
335.0 


444.0 
556.0 
570.0 
602  .0 
515.0 


DTi;3c:iiPT];oM 


PUBLIC  SAFETY 

Department  of  Electricity       Total  Essential 

2r'?.67.101         Instoll  underground  Fire  and  Police 

Alarm  Systems  in  Underground 
Districts,  various  locations  (con- 
tinuing program) 

Project  233.67.101  would  link  new 
underground  districts ,  established  by 
ordinance  of  the  Board  of  Supervisors , 
with  the  existing  communications  net- 
work 

233.67  .102         Central  Radio  Facility,  Christmas  Tree 

Point ,  install  underground  outdoor  wiring 


Project  233.67.102  would  provide  ad- 
ditional security  for  radio  communications 
&  also  improve  public  views  of  Twin  Peaks 


ESSENTIAL 


1970-71  C.T.A.C. 

thru  TOTAL  oP^.CIFIC  MWOR» 

196S-69        1969-70  1972-73  CO^.T  FRIORITY  BUDG"';T 


$     436.6       $   250.0         $250.0         $  750.0  $1.686.6 
415.1  250.0  250.0  750.0  1,665.1 


21.5 


21.5 


-  39  - 


ESSENTIAL 


NC. 


PROJECT 
IDMT.NC. 


DSSCPtlPTIOT 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


FRIOIilTY  BUDG'JIT 


CORRECTIONAL 

Sheriff  Total  Essential  $    781.0  $  781.0 

17?.  37. 101         County  Jails  %2  and  il4,  San  Mateo  County,  40.0  40.0 

install  automatic  fire  sprinklers 

Project  173.67.101  would  comply  with  a 
request  of  State  Fire  Marshal 


173 . 67 . 3 02         County  Jails  41 2  and  IH ,  San  Mateo  County, 

enlarge  sewage  treatment  facilities 


270.0  270.0 


ALTHOUGH  PROJECT  173.67.102  AND  THAT 
PORTION  OF  PROJECT  173.67.104  RELATED 
TO  SEWAGE  TREATMENT  FACIUTIES  ARE 
RATED  ESSENTIAL  AS  TO  NEED,  IT  IS  RECOM- 
MENDED THAT  THEY  BE  HELD  IN  ABEYANCE 
PENDING  COMPLETION  OF  STUDIES  BY  THE 
INTERDEPARTMENTAL  COMMITTEE  ON  WATER 
POLLUTION  CONTROL 

173  67  103         San  Andreas  Pumping  Station,  San  Mateo  County,  14.0 

Install  electrical  service  facilities  for  water 
supply  system  to  County  Jail  #2 

Project  173.67.103  would  comply  with  the 
San  Mateo  County  electrical  code 


PROJECT 

0.       IDf5NT.NC.  DESCRIPTION 


heriff  (Canfd) 


173.57.104  County  Jails  -112  &  414,  Ssn  Mateo  County,  re- 
construct electrical  service  facilities  for 
main  bldg.  &  install  new  electrical  facilities 
for  stable  &  sewage  plant  area  (dna) 

173.67.105  County  Jail  ^2,  San  Mateo  County,  remodel  & 

enlarge  Visitors'  Room 

Project  173.67.105  is  necessary  for  thr 
convenience  of  visitors  to  the  jail 

173.67.118         County  Jails  #2  &  -^4,  San  Mateo  County, 

study  of  waste  disposal 

Project  173.67.118  would  examine  alter- 
native methods  of  sanitary  garbage  disposal 

173  67  119         County  Jail  U,  San  Mateo  County,  construct 

sanitation  facilities  for  kitchen  personnel, 
construct  two  class  rooms,  install  stainless  steel 
mess  tables  on  each  floor,  convert  two  cells  on 
each  floor  to  shower  room  and  add  bunks  in  exist- 
ing cells 

Project  173.57.119,  for  the  men's  jail  only, 
complies  with  recommendations  made  in  the 
Grand  Jury*  s  report 

(Cont'd) 


40  - 


ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


G.I.A.C. 

SPECIFIC  MAYOR' 
PRIC!1ITY  BUDG[^,T 


21.5 


21.5 


12.0 


12.0 


4.0 


4.0 


419.5 


419.5 


-  a  - 


ESSENTIAL 


PTuOJlIlCT 
yO,  IDEMTJTO. 


DESCIilPTION 


1967-^ 


196^-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C, 
SPECIFIC 

PuIOi^ITY 


MAYOR 
BUDGE 


Sheriff  (Cont'd) 


IT  IS  RECOMMENDED  THAT  PROJECT  173.57.119 
RECEIVE  PREFERENTIAL  TREATMENT  IN  FUNDING 
BECAUSE  OF  THE  IMPORTANCE  OF  THIS  PROJECT 
IN  CORRECTING  EXISTING  DEFICIENCIES  IN  THE 
OPERATION  OF  THE  FACILITY 


-  ^  - 


DESIRABLE 


p?cOj:cT 


D^3C:iIPTI07T 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
C03T 


SPP,CIFIC 
PiJO'J.TY 


CORRECTIONAL 

Sheriff  Total  Desirable  $      234.5  -  $  234.5 

The  following  eight  projects  (i.e.,  173.67.105, 
107,  108,  109  ,  114,  115,  116,  &  117)  do  not 
qualify  for  Ad  Valorem  tax  financing  in  19  67-68 
as  essential  items,  but  they  would  contribute  to 
the  efficient  functioning  of  this  department 

173.67.106  County  Jail  #2,  San  Mateo  County,  convert  3.1  3.1 

portion  of  Assignment  Office  to  Property  Storage 

Room 

173.67.107  County  JaiH' 2,  San  Mateo  County,  remodel  6.8 

storage  facilities  for  inmates'  street  clothes 


173.57.108         County  Jail  #1,  Hall  of  Justice,  extend  public 

address  &  intercommunication  systems 

173  67  .109         County  Jail  #2 ,  San  Mateo  County,  provide  con- 
crete retaining  wall  &  drain  adjacent  to  men's 
recreation  yard 

173  67  114         County  Jail  #2,  San  Mateo  County,  provide  car- 
'     *  port  for  12  motor  vehicles  &  farm  equipment  in 

3-sided  concrete  structure  with  composition  roof 


14.5  14.5 


33.7 


33.7 


46.0  4^-0 


-  43  - 


DESIRABLE 


NO. 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


Sheriff  (Cont'd) 


TOTAL 

ca>T 


C .  I ,  A .  C . 

SPECIFIC  MilYOR'S  \ 
PRIO  ilTY  BUDGii'.T 


173.67.115 


173,57.116 


173.67.117 


County  Jails  #2  &  #4,  San  Mateo  County,  resur- 
face access  roads  &  grounds  (dna) 

City  Hall,  Room  333,  remodel  Civil  Division 
office  space,  including  acoustical  treatment 

Hall  of  Justice,  install  closed  circuit  tele- 
vision systems  in  County  Jails  &  Courts  for 
monitoring  movement  of  prisoners 


30.0 


10.4 


90.0 


30.0 


10.4 


90.0 


-  u  - 


ACCEPTABUC 


PEOBCT 
rOEJTT.'JO. 


DESCrjPTIOH 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PUIO  ilTY 


MiW'OR'S  ! 
BUDGIilT 


CORRECTIONAL 


Sheriff 


Total  Acceptable 


The  four  following  projects  (i.e.,  173.67.110- 
113)  present  unresolved  questions  as  to  ultimate 
cost  and  magnitude  of  the  agricultural  facilities 
at  County  Jails  #2  &  #4,  San  Bruno 


$  143.0 


$  143.0 


173.67.110  County  Jail  #2,  San  Mateo  County,  construct  11.0  11.0 

feed  storage  building  for  chicken  raising 

($12,000  appropriated  19  65-66) 

173.67.111  County  JaiHl 2,  San  Mateo  County,  construct  19.8  19«8 

new  chicken  house  with  concrete  floor,  concrete 

block  walls,  &  a  10-foot  fence 

173.57.112  County  Jail  #2,  San  Mateo  County,  construct  new  58.8  58.8 

cattle  feed  &  storage  building  of  concrete  with 

wooden  roof 

53  4 

173  67  113         County  Jail        San  Mateo  County,  convert  stable  53.4 

to  farm  produce  storage  building  &  install  re- 
frigeration 


CORRECTIONAL 


Youth  Guidance  Center  -  Juvenile  Court 

Total  Essential  $ 

IT  IS  RECOMMENDED  THAT  THE  JUVENILE 
COURT  UNDERTAKE  A  FEASIBILITY  STUDY  FOR 
THE  TRANSFER  OF  THE  CUSTODL\L  FUNCTION 
OR  ALTERNATIVELY  FOR  THE  TRANSFER  OF  THE 
DETENTION  FUNCTION  TO  ANOTHER  LOCATION 

186.67.101  Adm.  Bldg. ,  convert  3rd  floor  waiting  room  into 

five  offices  for  Probation  Officers 

Project  18  6.67.101  would  provide  needed 
office  space  to  meet  an  increased  workload 

186.67.102  Dependency  Cottages,  construct  covered  corridor, 

including  hydraulic  elevator,  for  enclosed  access 

Project  186.67.102  would  contribute  to  public 
health  by  facilitating  the  movement  of  persons 
during  inclement  weather  &  by  facilitating  the 
distribution  of  hot  meals  on  food  carts 

186.67.104         Detention  Cottages,  alterations  to  provide  proper 

ventilation,  security  &  egress  ($63,000  appro- 
priated 1965-66) 

Project  186.67.104  would  complete  a  partially- 
funded  program  of.  remodeling 


-  45  - 


ESSENTIAL 

1970-71 
thru 
1972-73 


TOTAL 
CC6T 


C.I.A.C. 

SB^CIFIC 
PiaClilTT 


MAYOR'!,' 
BUDGET' 


244.0 


$  244.0 


14.4 


14.4 


103.6 


103.6 


126.0 


126.0 


P?iOJ5CT 
IDSIvTToMO. 


DESCRIPTION 


CORRECTIONAL 

Youth  Guidance  Center  -  Juvenile  Court 

Total  Deferrable 


186.67.103         Add  4th  story  to  Adm.  Bldg.  &  remodel 

entire  building,  studies  &  plans  only 
($5,000  appropriated  in  19  66-67) 

PROJECT  18  6.57.103  SHOULD  BE  HELD 
IN  ABEYANCE  PENDING  A  REVIEV>/  OF 
NEEDS  FOR  ADDITIONAL  FLOOR  AREA 
AFTER  COMPLETION  OF  PROJECT  . 
185.67.101 


-  46  - 


-DEFERRABLE 


1970-71  C.I.A.C. 

thru  TOTAL  SPF.CIFIC  MYOR'S 

1967-68        1968-69        1969-70  1972-73  COST  P?JOilITY  BUDGET 


$        5.0     $       20.0  $  25.0 


5.0  20.0  25.0 
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ESSENTIAL 


Pr.OJSCT 
M0«  IDENT.HO. 


1 

2 


DESCRIPTION 


187.67.101 
1C7.67.102 

187.67.103 


187.67.104 


187.67.105 


CORRECTIONAL 

Log  Cabin  Ranch  •-  Juvenile  Court 

Total  Essential 

The  following  5  projects  (i.e. , 
187.67.101  -  105)  would  contribute 
to  the  planned  and  orderly  develop- 
ment of  this  facility 

Construct  covered  walks  between  buildings 

Construct  new  building  to  house  sewage 
treatment  &  laboratory  facilities 

Chapel  Bldg.,  approximately  2500  sq.  ft., 
studies  &  plans  only  for  new  construction 

Project  18  7.67.103  would  provide  studies  & 
plans  from  which  a  public  subscription  cam- 
paign will  be  initiated  to  obtain  funds  for 
actual  construction 

Staff  housing  for  single  men,  construct  6-bed- 
room  facility  ($8,200  appropriated  in  1965-66 
for  studies  &  plans) 

Construct  equipment  building  for  shops,  storage 
&  garaging  farm  vehicles 


1967-68 


168.3 


12.0 
43.0 

6.3 


70.0 


37.0 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COGT 


C  •  I ,  A  0  C . 

SPECIFIC 
PilIOlITY 


MAYOR'S 
BUDGET  : 


$  168.3 


12.0 
43.0 

6.3 


70.0 


37.0 


-  - 


ESSENTIAL 


1970-71  C.I.A.C. 

PROJECT  thru  TOTAL  SPECIFIC  MAYO"l' 

■MQ.        IDENT.HO.  DESCniPTION  1967-68         1968-69         1969-70  1972-73  CO^.T  PRIOUITY  BUDGET 


169,67.101 


169.67.102 


DEPARTMENT  OF  SOCIAL  SERVICES 


Total  Essential  $    836.1     $1,650.0  $  2.40  6.1 


Note;  The  Commission's  approval  of 
Projects  159.67.102  &  108  should  not 
be  construed  as  a  long-term  endorse- 
ment for  continuing  the  present  use  of 
585  Bush  Street 

Note:  Approximately  45%  of  estimated 
cost  for  the  8  projects  (i.e.,  169  .57, 
101-108)  will  be  reimbursed  from 
Federal  Aid 

These  same  8  projects  are  necessary  to 
the  efficient  functioning  of  the  Depart- 
ment, &  to  meet  the  requirements  of 
State  and  Federal  standards 


1665  Mission  St.,  acquire  land  &  existing  730,0       1,650.0  2,380.0 

bldg.;  remodel  bldg,  for  office  use  (R66,34) 


58  5  Bush  St.,  3rd  floor,  install  342"  of  12.5 
partitions,  2  -  25  '  folding  doors,  and  8 
doors  between  offices  (dna) 


12.5 


169  67,103  1680  Mission  St.,  install  450'  of  partitions 

on  all  4  floors  of  bldg.  (dna) 


8.6 


8,6 


VP.  ]T)li?T,^70 


D'ESC^JPTIO'I 


Department  of  Social  Services  (Cont'd) 

169.67.104  150  Otis  St.,  1st  floor  annex,  convert 

transcription- Pool  room  to  6  offices, 
including  soundproofing,  painting,  elec- 
trical, ventilation,  etc.  (dna) 

169.67.105  150  Otis  St.,  3rd  floor,  provide  4  new 

supervisors'  offices,  convert  5  interview 
rooms  into  3  offices,  &  convert  waiting 
rooms  to  meeting  room  (dna) 

169.67.106  150  Otis  St.,  2nd  &  3rd  floors,  add  9  0' 

of  frosted  glass  24"  high  to  existing  4' 
high  partitions  (dna) 

169  .67.107  1680  Mission  St. ,  sandblast,  clean,  & 

paint  exterior  of  north  wall,  &  install 
interior  partitions  (dna) 

Note;  The  interior  partitions  are  re- 
quired by  State  standards,  but  the  work 
on  the  north  wall  (approx.  $3,000  of  the 
$19  ,500)  is  a  Maintenance  &  Repair  item 

8         169  67  108  585  Bush  St.,  1st  floor,  central  intake  area, 

rearrange  waiting  room,  booths,  &  interview 
rooms,  &  apply  acoustical  materials  (dna) 


49  - 


ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTM. 

ca>T 


SP'^.CIFTC  ML\YO:': 
FHIO  ilTY  BUX.^.T 


7.8 


7.8 


4.4 


4.4 


1.6 


1.6 


19.5 


19.. 


18.6 


18.6 
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ESSENTIAL 


PROJECT 
IDEOT.NO, 


DSSCPJPTIOhT 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 

COST 


C>IoA.Co 
SPECIFIC 
PRIO^O:  TY 


MAYOR';, 
BUDGET 


170.67.101 


Department  of  Social  Services  (Cont'd) 

Rehabilitation  Center,  Redwood  City,  in- 
stall ventilation  system  in  Men's  Dormitory 
&  Sitting  Room  (dna) 


13.0 


13.0 


This  project  is  necessary  to  the  health 
t  of  the  100  men  occupying  a  dormitory 

built  for  40  children 

170.67.102  Rehabilitation  Center,  Redwood  City,  enclose 

terrace  to  provide  additional  dining  space 
($7,500  appropriated  1964-65)  (dna) 

These  funds  are  necessary  to  complete  this 
partially- funded  public  facility,  needed  to 
relieve  over-congestion 
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ESSENTIAL 


PTtOniCT 
HO,  IDENT.NO. 


DESCRIPTIO'I 


1967-68 


1968-69 


1969-70 


Department  of  Social  Services  (Cont'd) 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PrvIORITY 


MAYOR',' 
BUDGl^.T 


170.67.190 
(Proposed 
by  C.P.C.) 


Offices,  1580  Mission  St.,  landscape  plaza 
at  gore  corner  of  Mission  &  Otis  Sts. ,  south 
of  Building  (R66.33) 


10.0 


10.0 


FINAL  PLANS  FOR  THE  PROPOSED  LANDSCAP- 
ING IN  PROJECT  170.67.190  SHALL  BE  SUB- 
MITTED TO  THE  CITY  PLANNING  COMMISSION 
AFTER  STAFF  REVIEW  OF  PRELIMINARY  PLANS 

PROJECT  170.67.19  0  SHOULD  BE  COORDINATED 
WITH  THE  PROPOSAL  BY  THE  DEPT.  OF  PUBLIC 
WORKS  TO  MODIFY  THE  GORE  CORNER  BY  CREAT- 
ING A  TRAFFIC  CORRIDOR  TO  FACILITATE  A 
U-TURN  BY  VEHICLES  SOUTHBOUND  ON  OTIS 
STREET  ONE-WAY  TO  NORTHBOUND  ON  MISSION 
STREET  ONE-WAY  (R66.37) 

This  project  is  necessary  to  complete  this 
partially-funded  public  facility 

Note:     Cost  estimate  of  $10,000  is  repeated 
from  19  66-67  CIP,  P  46,  Line  F  1 
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ESSENTIAL 


MO.  IDEHToHO. 


DESCRIPTION 


1967-68 


1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COMT 


C.I .A .0 . 

SEiCIFIC 

paoniTY 


MAYO'R' 
DUDGR'l 


DEPARTMENT  OF  PUBLIC  HEALTH 


Total  Essential 


$6.756.9    $30,059  .2        $  583.0        $2.304.2      $39 ,703.3 


500.67.101 


S.  F.  General  Hospital  Medical  Center, 
planning,  site  development  &  con- 
struction of  new  hospital  facility 
($  1,935,700  previously  appropriated  from 
approved  bonds  19  66-67) 


160.2b  28,933.9b 


256.0b       2,384.2b  31,734.3b 


Project  500.67.101  to  be  financed 
from  bond  funds  was  approved  by  the 
electorate  at  the  November  2,  19  65, 
election 

PROJECT  500.67.101  IS  IN  GENERAL 
CONFORMITY  WITH  THE  MASTER  PLAN. 
SITE  DEVELOPMENT  PLANS  ARE  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION 


pRariicT 

IDENToNC. 


DESCRIPTION 


Department  of  Public  Health  (Continued) 

500.67.103  Sunset-Richmond  District  Health  Center, 

24th  Ave.  bet.  Irving  &  Judah  Sts.,  con- 
struct District  Mental  Health  Center  as 
two-story  vertical  enlargement  of  District 
Health  Center  4' 5 

PROJECT  500.67.  103  REQUIRES  THE 
ACQUISITION  OF  TWO  ADJOINING  PROPER- 
TIES FOR  ADDITIONAL  PARKING  WFIICH  IS 
SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION 

PROJECT  500.67.103  RATED  ESSENTIAL 
AS  TO  NEED  ONLY;  THE  SUGGESTED  DE- 
CENTRALIZED PATTERN  FOR  DISTRICT 
MENTAL  HEALTH  CENTERS  POSES  QUESTIONS 
AS  TO  THE  NUMBER  &  TERRITORIAL  DIS- 
TRIBUTION OF  THESE  FACILITIES  IN  A  HIGH- 
DENSITY  CITY  OF  SMALL  GEOGRAPHIC  SCALE 

500.67.104  District  Health  Center  i^l ,  17th  &  Pond  Sts., 

construct  additional  examination  rooms  for 
Eureka-Noe  District  Health  Center 


53  - 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPFXIFIC 
P.IIOIITY 


MYOR' 
BUDGET 


733.4 


733.4 


30.8 


30.8 


FxOJ3CT 


A 


Dept.  of  Public  Health  (Continued) 

500.67.  IC 5  District  Health  Center -fr-2,  Ellis  &  Pierce 

Sts. ,  acquire  land  for  parking  spaces 
(Block  728,  Lots  7  &  8) 

Projects  500.67,104  &  105  would  pro- 
vide expanded  use  of  existing  public 
facilities.   Land  is  to  be  acquired 
from  the  Redevelopment  Agency 

500. 67.  IC 5  S.  F.  General  or  Laguna  Honda  Hospital, 

provide  temporary  quarters  for  250  patients 
at  either  location  during  construction  of 
new  Medical  Center 

If  studies  currently  under  way  confirm 
the  need  for  Project  500.67.106,  it 
will  be  necessary  to  fund  this  Project 
in  19  67-68  in  order  to  coordinate  with 
the  construction  schedule  of  the  new 
Medical  Center 

500  67  107  S.  F.  General  Hospital,  expand  and 

remodel  Bldg.  1  for  use  by  Admitting  Dept. 
&  Mission  Emergency  Hospital  ($124,800 
appropriated  in  1966-67) 
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ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C,I„A.C. 
SPJOCIFIC 

p?jo::iTY 


BUDGl^T 


50.0 


50.0 


300.0 


300.0 


36.0 


36.0 


Department  of  Public  Hf^atth  (Cont'd) 


500.67.108  Laguna  Honda  Hospital,  install  auto- 

matic sprinkler  system  ($40,000  appro- 
priated in  19  66-67  )  (dna) 

Projects  500,67.107  &  108  would 
complete  partially-funded  improve- 
ments 

500.67.103  S.  F.  General  Hospital,  remodel  base- 

ment of  Bldg.  80  for  use  by  Pediatrics 
Dept. 

Project  500.67.109  would  provide 
private  interview  rooms  in  the  Genito- 
urinary &  Pediatrics  Departments  that 
are  necessary  for  proper  patient  care 

500.67.110  Health  Center  Bldg.,  101  Grove  St., 

consolidate  chemical  &  bacteriological 
labs,  on  4th  floor 


IT  IS  RECOMMENDED  THAT  PROJECT  500.67. 
110  BE  PHASED  OVER  A  TWO-YEAR  PERIOD  & 
THAT  PLANNING  FUNDS  BE  APPROPRIATED 
SEPARATELY  FROM  CONSTRUCTION  EXPENDI- 
TURES 
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ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PiilCRITY 


MAYOR'S 
BUDGET 


48.3 


48.3 


81.4 


81.4 


33.0 


364.3 


397.3 


IDS>7T.:^"0. 


D^GCRIPTIO'I 


Department  of  Public  Health  (Cont'd) 

500.67.111  Health  Center  Bldg.,  101  Grove  St., 

modernize  elevators 

Project  500.G7.111  to  replace 

19 29 -model  elevators  is  required  for 

the  safety  &  convenience  of  the  public 

500.67.112  Central  Emergency  Hospital,  101  Grove 

St. ,  construct  radio  dispatch  room  &  com- 
munications center 

Project  500.67.112  would  augment  public 
safety  by  incorporating  the  Health  Dept. 
ambulances  and  the  Emergency  Hospitals 
into  the  local  government  radio  system 

500  57  113  Alemany  &  Central  Emergency  Hospitals, 

develop  emergency  standby  power  facilities 
(R66.34) 

IT  IS  RECOMMENDED  THAT  PROJECT 
500  67  113  BE  INITIATED  TO  AUGMENT 
PUBLIC  SAFETY  IN  THE  EVENT  OF  A 
DISASTER  OR  COMMERCIAL  POWER 
FAILURE 
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ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


SP'^.CTFIC 
PRIOTJTY 


budg:it 


127.0 


127.0 


32.2 


32.2 


2.5  110.0 


112.5 
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ESSENTIAL 


13 


500.67.114 


14 


15 


500.67.115 


500.57.116 


DESC::IPTIO:^ 


1967-68        1968-69  1969-7C 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.l.C. 


Department  of  Public  Health  (Cont'd) 

S.  F.  General  Hospital,  Psychology 
Dept.,  complete  remodeling  of  Bldg.  9  0 
($36,500  appropriated  in  19  65-66, 
$120,000  in  1966-67) 

Project  500.67.114  would  complete 
a  partially-funded  improvement 

S.  F.  General  Hospital,  Bldg.  300, 
install  new  elevator  &  rebuild  existing 
elevator  shaft 

Project  500.67.115  is  required  if  the 
city  is  to  qualify  for  a  State  subvention 
for  an  Artificial  Kidney  Center 

S.  F.  General  Hospital,  Outpatient  Clinic, 
23rd  St. ,  enlarge  entrance,  construct  ramp 
&  covered  walk  to  Wand  40 

In  19  66-67  $204,600  was  appropriated  to 
remodel  1st  &  2nd  floors  of  Nurses  Home 
(Bidg.  9)  for  use  as  Outpatient  Clinic 
(R66.34) 

IT  IS  RECOMMENDED  THAT  FOR  PROJECT 
500  67  116  AN  "ESSENTIAL"  RATING  APPLY 
ONLY  TO  THE  CONSTRUCTION  OF  A  RAMP 

(Continued  next  page) 


75.0 


75.0 


100.0 


100.0 


37.5 


37.5 


PROtT-CT 


DEGC^JPTIO^T 


Department  of  Public  Plealth  (Cont'd) 

FACING  23RD  ST.;  THE  COVERED  WALK 
FROM  WARD  40  IS  CONSIDERED 
"ACCEPTABLE" 

500.67.117  S.  F.  General  Hospital,  install  mulUple- 

chambered  incinerator 

Project  500.67.117  is  necessary  be- 
cause the  present  incinerator  must  be 
demolished  to  permit  construction  of 
the  new  Medical  Center 

500.67.118  Hassler  Hospital,  enlarge  diet  kitchen 

($40,000  appropriated  in  1965-66) 

500.57.119  Hassler  Hospital,  renovate  main  kitchen 

Projects  500.67.118  &  119  would 
eliminate  health  bazards  in  kitchen 
areas 


5S  - 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C, 

SP^ICIFIC 
PilTO'JTY 


BUDG^^.T 


9.0 


77.0 


86.0 


23.0 
13.9 


23.0 
13.9 


PRCJ3CT 


D^,GC^.IFTIO^T 


Department  of  Public  Health  (Cont'd) 

500.67.120  Laguna  Honda  Hospital,  various  areas, 

reconstruct  ventilation  systems  (dna) 

Project  500.67.120  would  eliminate 
conditions  which  violate  the  S.  F.  Build- 
ing Code  &  the  safety  requirements  of 
the  State  Fire  Marshal 

500.67.121  Laguna  Honda  Hospital,  develop  long- 
range  expansion  plan 

500.67.122  Hassler  Hospital,  develop  overall  plan  for 

future  expansion 

500.67.127  Laguna  Honda  Hospital,  develop  plan  for 

increased  X-ray  and  lab  facilities 

500.67.149  Laguna  Honda  Hospital,  study  of  needs  for 

elevator  service 

IT  IS  RECOMMENDED  THAT  PROJECT 
500.67.121,  122,  127  &  149  BE  COM- 
BINED TO  PRODUCE  A  LONG-RANGE  CO- 
ORDINATED DEVELOPMENT  PLAN  FOR 
LAGUNA  HONDA  HOSPITAL  &  HASSLER 
HOSPITAL 
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ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
CC3T 


C.I.A.C. 

SP",CIFIC  MAYOR'S 
PRIffllTY  DUnO^.T 


14j0 


14.0 


21.0 


21.0 


10.0 


10.0 


8.4 


8.4 


4.5 


4.5 


D^.SCRIPTTO"T 


Department  of  Public  Health  (Continued) 

ADVANCE  PLANNING  OF  PHYSICAL  FACIU- 
TIES  OF  THE  DEPT.  OF  PUBLIC  HEALTH 
SHOULD  BE  COORDINATED  AT  STAFF  LEVEL 
WITH  THE  DEPT.  OF  CITY  PLANNING 

24  500.57.125  Laguna  Honda  Hospital,  Ward  Bldg.  B,  alter- 
ations to  provide  additional  beds  for  chroni- 
cally ill  ($42,000  previously  appropriated  & 
not  expended  is  included  in  total  cost) 

25  500.57.126  S.  F.  General  Hospital,  Ward  Bldg.  30,  re- 
model for  Intensive  Care  Coronary  Center 
($100,200  appropriated  19  55-67) 

Project  500.67.125  &  Project  500.67.126 
^ould  complete  partially-funded  improve- 
ments 

23       500.57.128  S.  F.  General  Hospital,  acquire  property 

for  future  expansion  of  Medical  Center 
(Blk.  4139,  Lots  9-15b) (R58.60  &  R65.13) 

IT  IS  RECOMMENDED  THAT  PROJECT 
500.67.128  BE  PHASED  OVER  A  3-YEAR 
PFinOD  SO  THAT  PROPERTIES  MAY  BE 
Ar.nTTTRFn  AS  THEY  COME  ON  THE 
MARKET 
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ESSENTIAL 


1970-71  C.I./V.C. 
thru  TOTAL  SPECIFIC  MlYOR' 

1967-68        1968-69        1969-70  1972-73  COST  P^I0!7ITY  BUDG^^.T 


478.2 


478.2 


20.5 


20.5 


100.0  100.0  125.0 


325.0 


PROnCT 

is:::iJT,^c.  prescription 


Department  of  Public  Health  (Cont'd) 

500.67.129  Laguna  Honda  Hospital,  reconstruct  & 

extend  paging  system 

Project  500.67.129  is  required  because 
of  the  large  size  of  the  facility  and  its 
staff,  the  sound  distortion  of  the  present 
system  &  the  requirements  of  prompt 
patient  care 

500.67.130  Laguna  Honda  Hospital,  demolish  Bldg.  #3 

and  clear  site 


Existing  structure  constitutes  a  safety 
&  fire  hazard 

500  67  131  Venereal  Disease  Clinic,  relocation  to  235 

Turk  St.  from  33  Hunt  St. ,  remodel  new 
quarters  for  use  as  clinic 

The  relocation  of  this  facility  is  neces- 
sitated by  the  requirements  of  the  Yerba 
Buena  redevelopment  project 


"  ESSENTIAL 


1967-6P        1968-69  1969-70 


1970-71 
thru 
1972-73 


TCT^L 
COST 


C.I.A.C. 

r.FT^CIFIC  MYOR'S 
PRICHTY  BUDG'^.T 


40.0 


40.0 


30.0 


30.0 


75.7 


75.7 


PROJECT 

NO.       IDENT.  N(\   DESCRIPTION 


Department  of  Public  Health  (Cont'd) 

30 

500.67. 

132 

Bayview  Health  Center  parking  facility,  Sil- 
\mr               Rr»v<;hnrp  Blvd      nrovide  oavina 
&  fencing  for  parking  area  under  Bayshore 
Freeway 

Project  500.67.132  would  provide  20 
stalls  for  staff  parking  within  two  blocks 
of  the  Bayview  Health  Center 

31 

500.67. 

136 

Alemany  Emergency  Hospital,  Alemany  Blvd. 
X  OnnnHaaa  AvG     remodel  oarage  entrance 
to  accommodate  new  and  larger  ambulance 
(dna) 

Project  500.67.136  would  complement  the 
acquisition  of  a  new  ambulance  for  better 
emergency  service 

32 

500.67. 

137 

Park  Emergency  Hospital,  relocate  from  Golden 
Gate  Park  and  construct  new  facility  in  vicini- 
ty of  19th  Ave.  &  Lincoln  Way 

In  19  66-67  CIP  the  project  description  pro- 
posed relocation  of  Park  Emergency  Hospital 
to  site  adjacent  to  Sunset-Richmond  Health 
Center 

(#500.67.137 -conUnued) 

62  - 


ESSENTIAL 


1970-71 
thru 

1967-68        1968-69        1969-70  1872-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR'S 
BUDGET 


18.3 


18.3 


2.5 


2.5 


175.0  424.0 


599  .0 


PROJECT 

IDEMT.  HC.  DESCRIPTION 


Department  of  Public  Health  (Cont'd) 

IT  IS  RECOMMENDED  THAT  THE  LO- 
CATION OF  PROJECT  500.67.137  SHOULD 
BE  DETERMINED  BY  A  STUDY  OF  EMER- 
GENCY HOSPITAL  FACILITIES  WHICH 
CAN  BE  ADOPTED  AS  PART  OF  THE  MASTER 
PLAN 

500.67.138  S.  F.  General  Hospital,  remove  old  fire 

escapes;  remove  &  reinstall  stand  pipes 
($12,100  appropriated  1965-66)  (dna) 

Project  500.67.138  would  complete  a 
partially- funded  improvement 

500.67.142  S.  F.  General  Hospital,  Bldg.  80,  remodel 

Adult  Psychiatry  Clinic 

Project  500.67.142  would  modernize  a 
public  area  not  included  in  the  recent 
remodeling  of  Bldg.  80 


63 

ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SPECIFIC  MAYOR'S 

1967-68        1968-69        1969-70  1972-73  COST  PRIORITY  BUDGET 


6.5  6.5 


50.5 


50.5 


-  6^  - 


ESSENTIAL 


1970-71  C.I.A.C. 

PROJECT  thru  TOTAL  SP^^CIFIC  MAYOR'S 

IJO        IDEMT-.  ■  NC .  DESCRIPTION  1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUTXJT^.T 


35 


36 


Department  of  Public  Health  (Cont'd) 

500.67.144  Chinatown-North  Beach  area,  site  unde-  1,623.6  1,623.6 

termined ,  construct  new  Emergency 

Hospital  replacing  Harbor  Emergency 
Hospital 

500.67.145  Chinatown-North  Beach  area,  site  unde-  2,169  .0  2,169.0 

termined,  construct  District  Health  (1,769  .0)  (1.769.0) 

Center  #4  (400. Oo)  (400. Oo) 

Projects  500.67.144  &  145  are  rated 
as  "essential"  only  as  to  need  for  the 
medical  &  health  service 

Projects  500.67.144  &  145  are  alternates 
to  projects  500.67.102-143  &  148  and  sug- 
gest independent  location  for  each  facility 
(except  mental  health)  whereas  project 
500.67.102  emphasizes  a  combined  cfenter. 

PREUMINARY  PLANS  &  SITE  FOR  PROJECTS 
500.67.144  &  145  ARE  SUBJECT  TO  REVIEW 
BY  THE  CITY  PLANNING  COMMISSION 

IT  IS  RECOMMENDED  THAT  THE  DETERMIN- 
ATION OF  A  SITE  FOR  PROJECTS  500.67.144 
&  145  BE  THE  SUBJECT  OF  A  JOINT  STUDY 
WITH  THE  DEPARTMENT  OF  CITY  PLANNING 
SINCE  THERE  IS  A  POTENTIAL  FOR  JOINT  SITE 
USE  AS  IS  PROPOSED  IN  PROJECT  500.67.102 


PROJECT 
IDENT.  NC 


-  65  - 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


ESSENTIAL 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR 'J 
BUDGET 


37 


500.67.154 


38 


500.67.159 


Department  of  Public  Health  (Cont'd) 

Laguna  Honda  Hospital,  install  burglar 
alarm  system  in  laundry  &  pharmacy 

Project  500.67.154  is  needed  to  protect 
public  property  including  drug  supplies 

Hassler  Hospital,  preserve  access  road 
from  major  slide ,  investigation  &  study 


8.0 


8.0 


8.0 


8.0 


The  following  7  projects  (i.e.,  500.67.162- 
168)  are  rated  as  "essential"  as  to  need  only 

IT  IS  RECOMMENDED  THAT  PROJECTS 

No.  500.67.162-168  SHOULD  BE  COMBINED 

TO  PROVIDE  A  LONG-RANGE  DEVELOPMENT 

PLAN  FOR  S.  F.  GENERAL  HOSPITAL.  THIS 

STUDY  SHOULD  NOT  COMMENCE  UNTIL  A 

FIRM  SITE  DETERMINATION  WITHIN  THE 

PRESENT  GROUNDS  FOR  THE  NEW  MEDICAL 

CENTER  HAS  BEEN  MADE.   AT  THAT  TIME, 

THE  STUDY  RECOMMENDED  HERE  SHOULD 

BE  COORDINATED  WITH  THE  RECOMMENDED 

LONG-RANGE  DEVELOPMENT  PLAN  FOR 

LAGUNA  HONDA  &  HASSLER  HOSPITALS 

(PROJECTS  500.67.121-122,  127  &  149)  «ConUnued- 


PROEiJCT 
IJO.       IDSMT.  N0» 


DKSCRIPTI'^N 


Department  of  Public  Health  (Cont'd) 

ADVANCE  PLANNING  OF  PHYSICAL  FACIUTIES 
OF  THE  DEPT.  OF  PUBUC  HEALTH  SHOULD 
BE  COORDINATED  AT  STAFF  LEVEL  WITH  THE 
DEPARTMENT  OF  CITY  PLANNING 


500.67.162  S.  F.  General  Hospital,  remodel  Adminis- 
tration Bldg.,  studies  &  estimates  only 

500.67.163  S.  F.  General  Hospital,  remodel  V/ard  Bldg. 

20,  studies  &  plans  only 

500.67.164  S.  F.  General  Hospital,  remodel  Ward  Bldg. 

30,  studies  &  plans  only 

500.67.165  S.  F.  General  Hospital,  develop  studies  & 

plans  for  receiving,  checking,  storing  & 
dispensing  supplies 

500.67.166  S.  F.  General  Hospital,  provide  resident 

quarters  for  married  interns,  studies  & 
plans  only 

500.67.167  S.  F.  General  Hospital,  prepare  preliminary 

plans  for  new  &  enlarged  auditorium  &  library 
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ESSENTIAL 


1970-71 
thru 

1967-68        1968-69        1969-70  1972-73 


TOTAL 
COST 


C.I.A.C. 

3P7.CIFIC  MAYOR'S 
PRIORITY  BUDGET 


10.0 


10.0 


8.0 


8.0 


7.0 


7.0 


5.0 


5.0 
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ESSENTIAL 


HO. 


PROJECT 

id:^':tt.:cTO. 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


total 

COST 


C.I.A.C. 

JPF.CIFTC 
PRIORITY 


MAYOR »£ 
DUDGBT 


500.67.168 


Department  of  Public  Health  (Cont'd) 

S.  F.  General  Hospital,  alterations  to 
provide  intensive  care  facility,  an 
Intensive  Care  Stroke  Center,  serving 
six  patients 


10.0 


202.0 


212.0 


Note:       $22,000  in  Project  500.67.168 
for  study  and  planning  ($19,500  pre- 
viously appropriated) 


PROJECT 


DESCRIPTION 


DEPARTMENT  OF  PUBLIC  HEALTH 

'     t     ■  II. 

Total  Desirable 


500.67.123  Laguna  Honda  Hospital,  provide  electrical 

outlets  for  food  carts  (dna) 

This  Project  and  Project  500.67.140 
fCJ  miscellaneous  electrical  repairs  at 
Laguna  Honda  Hospital  are  not  eligible 
to  be  considered  as  capital  improvement 
items,  and  it  is  suggested  that  these 
projects  be  combined  6.  submitted  as 
maintenance  and  repair  items  to  the 
Capital  Improvement  Advisory  Committee 

500.67.139  S.  F.  General  Hospital,  Bldg.  200,  remodel 

"E"  elevator 

Project  500.67.139,  141,  150,  153,  & 
161  do  not  qualify  for  Ad  Valorem  tax  fi- 
nancing in  1967-68  as  essential  items, 
but  they  would  contribute  to  the  efficient 
functioning  of  these  facilities 

500.67.140  Laguna  Honda  Hospital,  install  miscellaneous 

electrical  improvements 

See  note  on  project  500,67.123 


68  - 


DESIRABLE 


1970-71  G.I.A.C. 

thru  TOTAL  SP^.CIFIC  MAYOR'S 

1967-68        1968-69        1969-70  1972-73  COGT  PRIORITy  BUDGT^T 


$1.257.0        $  52.0 


$1 ,309  .0 


7.4 


7.4 


81.5 


81 .5 


15.0 


15.0 


PROJECT 
NO.       IDgNT.  HC 


DESCRIPTIO'I 


Department  of  Public  Health  (Cont'd) 

500.67.141  S.  F.  General  Hospital,  lighting  for  main 

parking  areas  &  landscaped  areas 

500.67.147  Sunset-Richmond  area,  site  undetermined, 

construct  Sunset  District  Mental  Health 
Center,  including  outpatient  clinic  &  35 
beds  for  inpatient  hospitalization 

Project  500.67.147  is  an  alternate  to 
project  500.67.103  and  is  distinct  from 
that  project  in  that  it  proposes  a  separate 
location  other  than  a  combined  facility 
with  the  Sunset-Richmond  District  Health 
Center 

500.57.150  Laguna  Honda  Hospital,  ocinvert  refrigerator 

room  for  additional  deep-freeze  storage 
capacity  (dna) 

500.67.153  Laguna  Honda  Hospital,  construct  new  wire 

fencing  on  northeast  property  line  (dna) 

500.67.161  S.  F.  General  Hospital,  provide  security 

facilities  for  buildings  &  grounds;  extend 
fences  &  relocate  gates 


-  69  - 


DESIRABLE 


1970-71  C.I.A.C. 

thru  TOT<\L  SPT^.CIFJC  MYOR'S 

1967-68        1968-69        1969^70  1972-73  COST  PRIORITY  BUDGET 


55.0  55.0 


1,069.0  1,069.0 


6.0  52,0 


5.1 


18.0 


58.0 


5.1 


18.0 


PROJECT 
IDENT.  NC 


DESCRIPTION 


DEPARTMENT  OF  PUBLIC  HEALTH 

Total  Acceptable 


500,57.146  Chinatown-North  Beach  area,  site  undetermined, 

construct  200-bed  Northeast  Community 
Hospital 

Project  500.67.146  is  rated  as  "acceptable" 
in  that  it  raises  unresolved  questions  as  to 
the  impact  of  this  project  upon  ..present 
community  hospital  facilities  in  this  area 
of  the  city 


70  - 


ACCEPTABLE 


1970-71  C.I.A.C. 

thru  TOTAL  SPECIFIC  MAYOR' 

1967-68        1968-69        1969-70  1972-73  COST  PRIORITY  BUDGET 


$3,300.0     $8,707,0  $12.007.0 
3,300.0       8,707.0  12,007.0 
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DEFERRABLE 


prtCJ^cT 

^TC.  IDEHT.-IC< 


500.57.102 


500.67.143 


500.67.148 


500.57.133 


DTilSC'^IPTIO'^T 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TCnL 

crcT 


3P".GIFTC  R\YOR' 
FilC^.ITY  BUDCr^T 


DEPARTMENT  OF  PUBLIC  HEALTH 


Total  Deferrable 


$8.081.0      $1,428.7      $1.100.0        $C  .607.0  $19,216.7 


Chinatown-North  Beach  area,  site  unde- 
termined, construct  combined  health 
facilities.  Health  Center Emergency 
Hospital  (replaces  Harbor  Emergency),  & 
Mental  Health  Clinic 

Chinatown-North  Beach  area,  site  unde- 
termined, construct  combined  Health 
Center  4i-4  &  Emergency  Hospital  replacing 
Harbor  Emergency  Hospital 

Chinatown-North  Beach  area,  site  undeter- 
mined, construct  District  Mental  Health 
Center,  including  outpatient  clinic  &  35 
beds  for  inpatient  hospitalization 

IT  IS  RECOMMENDED  THAT  THE  FOLLOWING 
8  PROJECTS  (i.e.,  500.67  .133-135  ,  155-158 
&  160)  BE  DEFERRED  PENDING  COMPLETION 
OF  THE  RECOMMENDED  LONG-RANGE  CO- 
ORDINATED DEVELOPMENT  PLAN  FOR  LACUNA 
HONDA  HOSPITAL  &  HASSLER  HOSPITAL 
(PROJECTS  500.67.121-122,  127  &  149) 

Laguna  Honda  Hospital,  install  miscellaneous 

alterations  to  ward  areas 


3,739.0 


3,739  .0 


2,982.0 


2,982.0 


1,360.0 


8  0S  .0 


2,169  .0 


36.3 


35.3 


FlOjniCT 
^^0.  ID'JiTT.^TO, 


Department  of  Public  Health  (Cont'd) 

500.67.  134  Laguna  Honda  Hospital,  remodel  treatment 

rooms,  nurses'  stations;  Wards  K5,  K6  & 
K7 

500. 57. IS 5  Laguna  Honda  Hospital,  replace  tile  floors 

in  kitchen  areas  serving  Wards  E3-6,  K6,  K7, 
M4-7  (dna) 

500.67.155  Hassler  Hospital,  remodel  basement  of  Vy/"ard  4, 

for  centralizing  medical  treatment  facilities 

500.67.156  Hassler  Hospital,  remodel  Wards  4,5,  &  6  for 

improved  ventilation  &  additional  space  for 
nurses'  stations 

500.67.  157  Hassler  Hospital,  remodel  Wards  1  &  2  to 

serve  non-ambulatory  patients 

500.67.158  Hassler  Hospital,  remodel  Administration 

Bldg.  to  provide  additional  usable  space  to 
centralize  operations 

500.67.160  Laguna  Honda  Hospital,  install  new  floor 

covering  in  main  corridors  &  raise  lighting 
intensity  levels:   plans  only  (dna) 


72  - 


DEFERRABLE 


1970-71  C.I.A.C. 

thru             TOT\L            SP'^^CIFIC  mYC:R^'} 
1967-68        196S-69        1969-70  1972-73  COOT  PPJOrgTY  DUnpT-lT 


65.8  65.8 


26.0  26.0 


126.5  126.5 


55.1 


12.6 


55.1 


121.0  121.0 
54.0  54.0 


12.6 


jO.       ID^-:TT.'J0.  ^  D^SCRIPTICT 


Department  of  Public  Health  (Cont'd) 

12  500.67.152  Health  Center  Bldg.,  101  Grove  St.,  wash  & 

steam-clean  building  exterior  (dna) 

This  maintenance  project  is  not  eligible 
to  be  considered  as  a  capital  improvement 
item  and  it  is  suggested  that  it  be  sub- 
mitted as  maintenance  &  repair  to  the 
Capital  Improvement  Advisory  Committee 

13  500.67.124  Health  Center  Bldg.,  101  Grove  St.,  prepare 

studies  &  plans  for  utilization  of  center  court 
area  at  3rd  &  4th  floors  &  for  relocation  of 
Central  Emergency  Hospital  to  provide  ad- 
ditional office  space 

IT  IS  RECOMMENDED  THAT  PROJECT 
500.67.124  BE  DEFERRED  PENDING  COM- 
PLETION OF  THE  CIVIC  CENTER  SPACE 
STUDY 

14  500  67  151  Hunters  Point  Area,  site  undetermined,  con- 
struct 200-bed  hospital  as  a  "Demonstration 
City"  project 


Project  500.67.151  is  rated  deferrable  in 
that  its  proposal  is  premature  to  the 
"Demonstration  City"  program 
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DEFERRABLE 


1970-71  C.I..\.C. 

thru  TOT\L  SFXIFIC  MAYOH'' 

1967-68        1968-69        1969-70  1972-73  ca^>T  PlUORITY  BUDG'^.T 


9  .9 


9.9 


12.5 


12.5 


100.0        1,100.0  8,607.0  9,807.0 


PROJECT 
IDSET.  NO. 


DESCRIPTIOli 


SANITATION  Total  Essential 


SPECIFIC  AUGNMENT  OF  SEWERS  V/ITHIN 
THE  PUBUC  WAY  AS  AFFECTED  BY  ANY  PROJECT 
IN  THE  FOLLOVvING  SCHEDULE  IS  SUBJECT  TO 
REVIEW  BY  THE  CITY  PLANNING  COMMISSION 

Note:  The  general  priority  rating  of  "essential" 
as  applied  to  any  project  in  the  following 
schedule  which  would  be  financed  wholly  or  in 
part  from  a  proposed  bond  issue  is  subject  to 
the  limitations  set  forth  in  Res.  6068 

The  following  11  projects  (i.e.,  425.67.101- 
109  ,  425.67.201  &  202)  implement  a  pre- 
viously approved  bond  issue 

425.67.101         Sewers,  various  locations,  replace  S.  recon- 
struct deteriorated  facilities  (continuing 
project) 

425  G7  102        Various  sewage  treatment  plants  &  pumping 

stations,  install  additions  &  replacements 
(continuing  prDj(^^t) 
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ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SPECIFIC  MIVYOR'S 

1967-68        1968-69        1969-70  1972-73  COST  PRIORITY  BUDGF.T 


$4,878.0      $4,171.0      $4,167.0      $13,082.0    $26,298 .0 


300. Ob         300. Ob         300.0b  900. On  1,800.0 

(9  00.0b) 
(9  00.  On) 

700  Ob         700.0b         700.0b        2, 100. On  4,200.0 

(2,100.0b) 
(2, 100. On) 


I 


IDENT.NOo  DESCRIPTION 


Sanitation  (Cont'd) 

425.67.103  Turk-Taylor-6th  Sts.  sewer,  increase 

capacity  of  Sections  "A"  &  "B" 

PROJECT  425.67.103  SHOULD  BE  CO- 
ORDINATED V/ITH  THE  BSY  AREA  RAPID 
TRANSIT  DISTRICT  SUBWAY  CONSTRUC- 
TION ALONG  MARKET  ST.  &  PROJECT 
670.67.173  FOR  STREETSIDE  LANDSCAP- 
ING OF  iVLARiaiT  STREET 

425.67.104  Twenty-sixth  St.  Pump  Station,  construct  new 

pumping  station  &  connecting  sewer  network 

425.67.105  Twenty- second  Ave,  sewer,  increase  capacity 

from  Geary  Blvd.  to  Lake  St. 

425.67.106  Aquatic  Park  Beach,  extend  Hyde  St.  sewer 

outfall  to  deep  water  beyond  Pierhead  Line 

425.67.107  Army  St.  Auxiliary  sewer,  construct  Sec- 
tions A-1  &  A- 2 

PROJECT  425.57.  107  SHOULD  BE  CO- 
ORDINATED WITH  PROJECT  670.67.  109 
FOR  RE-CHANNELIZATION  OF  TRAFFIC  AT 
ARMY  STREET  CIRCLE 
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ESSENTIAL 


1970-71  c  I  A  C 


$  1,050.0b  $1,050. Ob 


1,120.0b 

310.0b 

275.0b 
1,053.0b  1,147.0b 


1.120.0b 
310.0b 
275.0b 

2,200.0b 
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ESSENTIAL 


NO. 


PROJJ^CT 
IDSNT.  NO. 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPKCIFIC  MiiYOR'^ 
PRIORITY  BUDG^.T 


425.57.108 


425.57.109 


425.67.201 


425.67.202 


Sanitation  (Cont'd) 

Mission  St. -Mt.  Vernon  Av3.  sewers, 
increase  capacity  of  system 


Fulton  St. ,  43rd  Ave.  to  Great  Highway, 
construct  auxiliary  sewer 


Crescent  Ave.  sower,  increase  capacity 
from  Andover  St.  to  Folsom  St. 

Niagara  Ave,  sewer,  increase  capacity 
from  Louis liui^  St.  to  Cayuga  Ave. 


30. Ob 


40. Ob 


758. On 


480. On 


76.0b 


136.0b 


798  .0 
(768. On) 
(30.0b) 

520.0 
(480.0)1) 
(40.0b) 

76.0b 


136.0b 


425.67.203 


The  following  34  projects  (i.e.,  425.67.203- 
609)  will  contribute  to  the  safety,  health  & 
convenience  of  the  general  public  by  prevent- 
ing recurrent  flooding,  serving  proposed 
developments,  or  reducing  costly  maintenance 

Ridgewood  Ave.  sewer  from  Melrose  Ave.  to  ^^earst 
Ave     Hearst  Ave.  sewer  from  Ridgewood  Ave.  to  Edna 

'  Flood  Ave.  sewer  from  Edna  St.  to  Congo  St.  , 
Sania  Rosa  Ave.  sewer  from  San  Gabriel  Ave.  to  Cayuga 
Ave. ,  increase  capacity  of  system 


564. On 


564. On 


a 


PROnCT 

jO^_IMT.  NOo  DSSCRIPTipij. 


Sanitation  (Cont'd) 

425.67.301  Ocean  Avenue  Sewer,  increase  capacity 

from  San  Jose  Ave. to  Cayuga  Ave. 

PROJECT  425.57.301  SHOULD  BE  CO- 
ORDINATED WITH  THE  DESIGN  FOR  THE 
PROPOSED  BALBOA  PARK  RAPID  TRANSIT 
STATION 

425.67.302  Lincoln  Way  Auxiliary  Sewers ,  increase 

capacity  from  7th  Ave.  to  14th  Ave. 

425.67.303  Army  St. -Marin  St. -Indiana  St.  Sewer  - 

extend  west  of  Third  Street  &  north  of 
Islais  Creek 

425.57.304  Waterloo  Sewer,  increase  capacity  from 

Bayshore  Blvd.  to  Industrial  St. 

425.67.305  Vicente  St,  Sewer,  increase  capacity  from 

42nd  Ave.  to  Great  Highway 

425.57.305         Division  St.  Auxiliary  Sewer,  increase 

capacity  of  Section  C,  11th  St. 

425.67.307         Cayuga  Auxiliary  Sewer,  construct  Contract  V 

facilities 
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ESSENTIAL 


1967-68        1968-69  19'-)9-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC  MAYOR' 
PRIORITY  BUnGTCT. 


227. On 


227. On 


535. On 


535. On 


400. On 


400. On 


310. On 


310. On 


580. On 


580. On 


350. On 


360. On 


347. On 


347. On 


PROJECT 

NOc      iM?!-^  .  ^P?3CRIPTiqif  

Sanitation  (Cont'd) 

425.57.308  Franklin  St.  Sewer,  increase  capacity 

from  Union  St,  to  Pacific  Ave, 

425.67.309  Quint  St,  -  Davidson  Ave.  Sewer, 

increase  capacity  of  system 

425.67.310  Fifth  St,  Sewer,  reconstruct  bet.  Ship- 
ley St.  £;  Harrison  St. 

425.67.401  Stanley  St.  Sswer,  increase  capacity 

in  Park  Merced 

425.67.402  Ninth  Ave.  Sewer,  increase  capacity 

from  Ortega  St.  to  Lincoln  V\/ay 

425.57.403  Pine  St.  -  Broderick  St.  Sewer,  replace 

inadequate  sewer 

425.57.404  Cortland  Ave.  Sewer,  increase  capacity 

from  Bennington  Jt.  to  Bradford  St. 

425.67.405  Griffith  St.  &  Davidson  Ave. ,  construct 

main  trunk  sewer,  pump  station  &  force 
main 


-78-  ESSENTIAL 

1970-71  C.I.A,.C. 

thru  TOTAL  SPECIFIC  MilYOR' 

1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDG^.T 


355. On  355. On 

28. On  662. On  690. On 

25. On  578  . On  603. On 

192. On  192. On 

408  . On  408  . On 

176. On  176. On 

280. On  280. On 


1,400. On      1,400. On 


PROJECT 
TDEOT.  NO. 

DESCRIPTION 

Sanitation  (Cont'd) 

28 

425.67.406 

Forty-third  Ave.  Sawer,  increase 
capacity  of  Section  A 

29 

425.67.407 

Fulton  St.  Auxiliary  Sewer,  increase 
capacity  of  Sections  B,  C,  &  D 

30 

425.67.501 

Eighteenth  St.  Sewer,  increase  capacity 
from  Church  St.  to  Douglass  St. 

31 

425.67.502 

Tenth  Ave.  Sewer,  increase  capacity 
from  Quintara  St.  to  Lawton  St. 

32 

425.67.503 

Fillmore  St.  Sewer,  increase  capacity 
from  Vallejo  St.  to  Lombard  St. 

33 

425.67.504 

Nineteenth  Ave.  S  .'wer,  increase  capacity 
from  Stonecrest  Dr.  to  Holloway  Ave. 

PROJECT  425.67.504  SHOULD  BE  CO- 
ORDINATED WITH  PROJECT  735.67.601 
OF  THE  MUNICIPAL  RAILWAY  TO  REPLACE 
TRACKS  AT  ST.  FRANCIS  CIRCLE  FROM 
19TH  AVE.  TO  JUNIPERO  SERRA  BLVD. 

■  79  - 


1967-68        1968-69  1969-70 


ESSENTIAL 

1970-71 

thru 
1972-73 


TOTAL 
COST 


C.T.A.C. 

SP^'.CIFIC  MAYOR' 
PRJOIHTY  BUDGICT 


-^V^ 


SOO.On  900. On 

393. On  393. On 

885. On  885. On 

235. On  235. On 

153. On  153. On 


293. On         293. On 


PROJECT 
NO.  IDENT.I^G. 


34 


35 


36 


37 


38 


39 


40 


41 


42 


Sctnitation  (Cont'd) 


425.67.505  Evelyn  Way  Sawer,  increase  capacity 

from  Teresita  Blvd.  to  Portola  Drive 

425.57.506  Third  St.  Sewer,  increase  capacity  from 

Jerrold  Ave.  to  Palou  Ave. 

425.67.507  Woolsey  St.-V/ayland  St.  Sewer,  in- 
crease capacity  of  System 

425.57.601  Monterey  Blvd.  &.  Junipero  Serra  Blvd. 

Sewer,  increase  system  capacity 

425.57.602  Foerster  St.  Sewer,  increase  capacity 

from  Mefrose  Ave.  to  Hearst  Ave. 

475.67.603  Steiner  St.  Sewer,  increase  capacity 

from  Post  St.  to  O'Farrell  St. 

425.57.604  Clement  St.  Sewer,  increase  capacity 

from  23rd  Ave.  to  30th  Ave. 

425.67.605  Thirtieth  St.  Sewer,  increase  capacity 

from  harper  St.  to  Chenery  St. 

425.67.605         Arthur  Ave.  Outfall,  Phase  II,  extend  to 

water's  edge  if  India  Basin  is  filled 


118. On 
443. On 
665. On 
390. On 
146. On 
127. On 
331 .On 
153. On 
300. On 


118.  On 
443. On 
665. On 
390. On 
146. On 
127. On 
331  .On 
153. On 
300. On 


C.I.A.C. 

SPECIFIC 
PRIORITY 


M\YOR» 

BUDGlDT 


PROJECT 


DlilSCRIPTIC'T 


Sanit  ation  (Cont'd) 

425.67.607  San  Jose  Ave.  Sewer,  increase  capacity 

from  V/ilson  St.  to  Liebig  St. 

425.67.608  Andover  St.  Sewer,  increase  capacity 

from  Newman  St.  to  Crescent  Ave. 


425.57.609 


Twentieth  Ave .  Sewers,  increase  capacity 
of  Lincoln  Way  System 
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ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TCTaL 
C0.3T 


C.I.A.C. 

SP.CIFTC  VJtYQV 
PUlOnilT  BUDG^IT 


61  .On 


61. On 


93. On 


93. On 


700. On         700. On 


:^0.  IDTITJTO. 


D'^-'jC^JPTIO'^T 


G70.67.101 


670.57.102 


670.67.103 


670.67.104 


TRAFFICWAYS 

MAJOR  THOROUGHFARES  & 
STREET  IMPROVEMENTS 

Total  Essential 

The  following  thirty-two  projects  rated 
essential  are  required  to  promote  public 
safety,  to  increase  traffic  capacity  & 
to  improve  circulation 

ALL  PROPOSALS  INVOLVING  SIDEWALK 
NARROWING  SUBJECT  TO  REVIEV/  BY  THE 
CITY  PLANNING  COMMISSION 

Street  work,  preliminary  engineering 
&  administrative  expenses  (annual 
request) 

County  road  projects,  engineering  &. 
administrative  expenses  (annual  re- 
quest) 

Various  street  improvements,  City  aid 
(annual  request) 

Construction  of  curbs  &  pavements  in 
front  of  public  property  (annual  request) 
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ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  Sp-CIFTC  ViXYOV 

1967-6G        196B-69        19^^9-70         1972-73  COST  PnTOITTY  BIDG^T, 


$2.770.6       $7.486.1     $  5.355.8     $  20.073.0  $35.685.5 


20. Og  20. Og  20. Og  60. Og         120. Og 


20.0s  20.0s  20.0s  60.0s  120.03 


100.0s         100.0s         100.0s  300.0s  600.03 

80.0s  80.0s  80.0s  240.0s  480.0s 
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ESSENTIAL 


pRoncT 

ID'jDTT.  w. 


DESCRIPTIO^T 


1967-6e 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SP'i'.CIFIC 
PTlIOrjlT 


BUDG^.T 


670.67.105 


670.57,110 


670.67.112 


670.67.113 


Major  Thoroughfares  &  Street  Improvements  (Cont'd) 

Various  locations,  curb  raising  program 
(annual  request) 


Bosworth  St.,  Lyell  St.  to  O'Shaughnessy 
Blvd.,  &  O'Shaughnessy  Blvd.,  Bosworth  St. 
to  Ulloa  St. ,  4-lane  divided  highway  with 
landscaped  median  strip  ($4,702,100  pre- 
viously appropriated) 

lANDSCAPING  FOR  PROJECT  670.67.110 
SHOULD  BE  PLANNED  IN  COOPERATION 
WITH  THE  RECREATION  &  PARK  DEPART- 
MENT AND  THE  DEPARTMENT  OF  CITY 
PLANNING 

Sixth  Ave.,  new  diagonal  roadway  to  7th  Ave. 
&  improvements  to  permit  one-way  traffic  on 
Sixth  &  Seventh  Aves.,  bet.  Noriega  & 
Lincoln  Way  ($706,800  previously  appro- 
priated) 

Elk  St.  widening,  2-lane  roadway  ^i^h  par^^i^g 
lanes  bet.  Bosworth  &  Sussex  Sts.,  (521, .uu 
previously  appropriated) 


22.0s 


1,223.5 
(1,100. Of) 
(123.5s) 


33. Oe 


342. 9h 


22  .Os 


22  .Os 


66.0s 


2,545.5g     2,500.0g  3,103.0g 


132.0s 


9,372.0 
(1,110. Of) 
(123.5s) 
(8,140.5g) 


33.0c 


342. 9h 
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ESSENTIAL 


PROJECT 

'■10,    imr.  10, 


10 


11 


12 


670.67.115 


670.67.117 


670.67.118 


570.67.119 


d3gc^jptio:t 


1967-68 


1868-69 


1969-70 


197'"-71 
thru 
1972-73 


Major    Thoroughfares  &  Street  Improvements  (Cont'd) 

Laguna  Honda  Blvd.  realignment,  7th  Ave.  to 
Woodside  Ave.;  construct  4  to  6-lane  divided 
roadway;  widen  7th  Ave.  ($30,000  previously 
appropriated) 

IT  IS  RECOMMENDED  THAT  PLANNING  FOR 
PROJECT  670.67.115  BE  COORDINATED  WITH 
THE  WATER  DEPARTMENT,  THE  MUNICIPAL 
RAILWAY  &  THE  DEPARTMENT  OF  PUBUC 
WORKS 

PRELIMINARY  &  FINAL  PLANS  SUBJECT  TO 
REVIEW  BY  THE  CITY  PLANNING  COMMISSION 

Marina  Blvd .  reconstruction  to  permit  one 
additional  traffic  lane,  450'  east  of  Fillmore 
St.  to  Lyon  St. 

Pine  St.  widening,  Laguna  St.  to  Presidio  Ave.  352. Og 

FINAL  PLANS  FOR  PROJECT  570.67.118  SUB- 
JECT TO  REVIEW  BY  THE  CITY  PLANNING  COM- 
MISSION 


237. Ih  2,981.7f 


151. 6g 


Portola  Drive  to  Kensington  Way ,  construct 
pedestrian  overcrossing  ,,,^rrrT  to 


124. 6h 


TOTAL 

ca^T 


3.218.8 
(2.S81.7f) 
(?.37.1h) 


151. 6g 


352  . Og 


124. 6h 


C.I.'\.C. 

3P^CTFIC 
PRTCUTY 


BUDa;^.T 
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ESSENTIAL 


PROJECT 
^0.  ID"\^T.":0. 


1967-6e 


670.67.124 


Major  Thoroughfares  &  Street  Improvements  (Cont'd) 

Golden  Gate  Park,  Crossover  Drive,  construct 
median  from  Park-Presidio  By-Pass  Drive  to 
Fulton  St. 


8.1h 


1968-69 


1969-7C 


1970-71 
thru 
1972-73 


TOTAL 
COoT 


C.I.A.C. 

P-^JCIITY     dudg  ;t 


8.1h 


FINAL  PLANS  FOR  PROJECT  670.67.124 
SUBJECT  TO  REVI  FWBY  THE  CITY  PLANNING 
COMMISSION 


670.67.155 


670.67.156 


Gough  St.  widening,  Lombard  St.  to  Cali- 
fornia St. 

FoersterSt.  widening,  construct  2-lane  road- 
way with  parking  lanes  bet.  Judson  &  Mangels 
Aves . 


670,67.157         Oakdale  Ave.  widening,  Newhall  St.  to  Lane  St, 


7.3f 


17. 6h 


6.7f 


313. 2f 


215. Of 


77. 3f 


321. 2f 


233.6 
(2 16.  Of) 
(17.6h) 

84. Of 


670.67.158         Palou  Ave.  widening,  Newhall  St.  to  Lane  St. 

FINAL  PLANS  FOR  PROJECTS  570.67.155-158 
SUBJECT  TO  REVIE\V  BY  THE  CITY  PLANNING 
COMMISSION 


6.5s 


73.5s 


80.0s 
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ESSENTIAL 


Ii7.CJ.CT 


D^SCIIPTIOl 


1967-6G 


19>-?i-69 


1969-70 


670.67.159 


Major  Thoroughfares  &  Street  ImDrnvPmPnt<:  (Cont'd) 

Junipero  Serra  Blvd.  at  Ocean  Ave.,  construct 
pedestrian  overcrossing 


1970-71 

thru 
1972-73 


TOT.IL 
CCr.T 


C.I.A.C. 

^iF-^CIFIC  MAY0"1» 


17. 7g 


183. 6g 


201. 3g 


FINAL  PLANS  FOR  PROJECT  670.67.15S 
SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION 


670.67.201         Fourth  St.  Overcrossing,  Brannan  St.  to  Berry  800. 6e 

St.,  2  to  4-lQne  divided  roadway  on  elevated  *  '  ^ 

structure  with  connections  to  proposed  Southern 

Embarcadero  Freeway  (Southern  Pacific  Co. 

participation  -  $840,600)  ($40,000  previously 

appropriated) 


PROJECT  670.67.2  01  SHOULD  BE  CO- 
ORDINATED WITH  THE  APPROVED  EXTENSION 
OF  THE  SOUTHERN  FREEWAY  BY  THE  STATE 
DIVISION  OF  HIGHWAYS 

PREUMINARY  &  FINAL  PLANS  FOR  PROJECT 
670.67.201  FOR  A  CONNECTION  TO  PHELAN 
AVE.  AT  OCEAN  AVE.  SUBJECT  TO  REVIEW  BY 
THE  CITY  PLANNING  COMMISSION 
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rr-TT.^TC.   DIloCRIPTIO^T  1967-6S 

Major  Thoroughfares  &  Street  Improvements  (Cont'd) 

670.67.202  Holloway  Ave,,  construct  2-lane  roadway 

with  parking  lanes,  Junipero  Serra  Blvd.  to 
Harold  Ave . 

070.67.203  Nineteenth  Ave.,  construct  6-lane  divided 

underpass  at  Lincoln  Way  &  at  South  Drive 


PROJECT  670.67.203  IS  APPROVED  FOR 
STUDIES  &  PLANS  ONLY;  PROJECT  SUBJECT 
TO  FURTHER  REVIEW  BY  THE  CITY  PLAN- 
NING COMMISSION  BASED  ON  PLANS 
DEVELOPED 

670.57.204         Laguna  Honda  Blvd.  at  Dewey  Blvd.,  con- 
struct pedestrian  overcrossing 


FINAL  PLANS  FOR  PROJECT  670.67.204 
SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION;  COORDINATE  WITH  PROJECT 
670.67.115 


ESSENTIAL 


196C-69 


1969-70 


197^71 
thru 
1972-73 


TOTAL 
COvST 


C  .  T  »  :\  •  C  • 

SF  ICTFIC 


MiYOR'' 
DUDCT^.T 


21. Oh         202. Og  223.0 

(202. Og) 
(2 1 .  Oh) 

20. Oh         230. Oh        2,500.0e  2,750.0 

(2,500.0c) 
(250. Oh) 


11. Oh 


110. Oh 


121. Oh 
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ESSENTIAL 


p::ancT 


670.67.301 


670.67.302 


1967-68 


1968-69 


Major  Thoroughfares  &  Street  Improvements  (Cont'd) 

Clay  St,  widening,  Keamy  St.  to  Sansome  St. 
($1,213,400  previously  appropriated,  Sansome 
St.  to  Drumm  St.)  (R66.36) 

V/ashington  St.  widening,  Keamy  St.  to  Sansome 
St.  ($2,286,800  previously  appropriated,  San- 
some St,  to  The  Embarcadero)(R55.36) 


1969-70 


1 ,012,4e 


l,012.4f 


1970-71 
thru 
1972-73 


124. Oh 


124. Oh 


TOTAL 

co;.T 


1 ,136.4 
(1 .012.4e) 
(124. Oh) 

1 ,136.4 
(l,012.4f) 
(124. Oh) 


C.I.A.C. 

FTlIOaTY 


BUTG^T: 


The  City  Planning  Commission  in  approving 
Projects  670,67.301-302  (R66.36)  noted 
that  wider  street  capacity  should  not  en- 
croach on  pedestrian  circulation  and/or 
curb  parking  needs  in  the  area 

IT  IS  RECOMMENDED  THAT  PLANNING  FOR 
PROJECTS  670.67,301-302  SHOULD  EN- 
COURAGE THE  DEVELOPMENT  OF  SIDEWALK 
ARCADES  SUBJECT  TO  BLOCK  BY  BLOCK  RE- 
VIEW BY  THE  CITY  PLANNING  COMMISSION 
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ESSENTIAL 


PROJECT 


25 


26 


670.67.303 


670.67.304 


27  670.67.401 


D'^.SCRIPTIOM 


1967-68 


1966-69 


1969-70 


Major  Thoroughfares  &  Street  Improvements  (Cont'd) 

Larkin  St.  widening ,  California  St.  to 
Lombard  St. 


PROJECT  670.67.303  IS  APPROVED  SUB- 
JECT TO  THE  MAINTENANCE  OF  A  MINIMUM 
11'  SIDEV\/^ALK  WIDTH  REQUIRED  BECAUSE  OF 
HIGH  JIESIDENTLAL  DENSITY.    FINAL  PLANS 
SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION 

Brotherhood  Way  at  Arch  St. ,  construct  pedes- 
trian overcrossing 

FINAL  PLANS  FOR  PROJECT  670.67.304  SUB- 
JECT TO  REVIEW  BY  THE  CITY  PLANNING  COM- 
MISSION 

Redevelopment  Area  A-2 ,  various  locations ,  widen 
or  reconstruct  streets,  construct  sewers,  install 
street  lighting  &  traffic  signals  including  AWSS 
facilities 


36.0 
(9.0s) 
(2  7.  Oh) 


1 1  .Oh 


1970-71 
thru 
1972-73 


360. 0 
(90.0s) 
(270. Oh) 


110. Oh 


TOTAL 
COST 


C.J.A.C. 

oP^.CTFIC 
PRIOIITY 


ri/iYOR' 
BUDGET 


396.0 
(99.0s) 
(2  97.  Oh) 


121. Oh 


3,630.0  3,630.0 

(1  ,650.0c)  (1,650.0c) 

(l,815.0cj)  (l,815.0g) 

(165.0s)  (165.0s) 


-  90  - 


ESSENTIAL 


1970-71  C.I.A.C. 

PROJ:i;CT  thru  TOTi\I,  .'.p-^.CTFTC     MAYOR' Si 

id:^'^t..  m  o  DEsc:^jPTio?T  1967-68  9      1969-70       1972-73  cost  pric.uty  budget 

Major  Thoroughfares  &  Street  Improvements  (Cont'd) 

670.67.402         Clipper  &  Army  Sts from  Douglass  St .  to  335.0  335.0 

Guerrero  31,,  construct  4-lane  roadway  to  (310.0c)         (310. Oo) 

provide  an  east-west  traffic  corridor  bet.  (2 5. Oh)  (2 5. Oh) 

Mission,  Diamond  Heights  &  West  of  Twin 
Peaks  Districts 

PRELIMINARY  &  FINAL  PLANS  FOR  PROJECT 
670.67.402  SUBJECT  TO  PREVIEW  BY  THE 
CITY  PLANNING  COMMISSION 


670.67.403 


Bayview  Parkway,  4-lane  roadway  between  2,682.0g  2,G02.0g 

San  Bruno  Ave.  &  Mansell  St.  to  Bayview 


Park 


IT  IS  PJICOMMENDED  THAT  NO  ACCESS  TO 
THE  PARKWAY  PROPOSED  IN  PROJECT  670.67. 
403  BE  PERMITTED  FROM  ABUTTING  PROPER- 
TIES 
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ESSENTIAL 


PROJECT 

mwr.  m. 


30 


670.67.501 


DESCRIPTIOI 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 

casT 


c.i.a.c. 

SPF.CIFTC 
PRIORITY 


MYCR'S 
BUDGFIT 


Major  Thoroughfares  &  Street  Improvements  (Cont'd) 

Turk  St.  Expressway,  construct  6-lane  divided 
roadway  bet.  Divisadero  3t.  &  Polk  St.  with 
grade  separations  at  Gough  St.,  Franklin  St,  & 
Van  Ness  Ave, 


5,160.0g  5,lG0.0g 


IT  IS  RECOMMENDED  THAT  PROJECT  670.67.501 
INCLUDE  A  DIAGONAL  STREET  AT  THE  EAST  END  OF 
THE  PROPOSED  EXPRESSWAY  V\/'EST  OF  VAN  NESS  AVE. 
TO  DIRECT  EASTBOUND  TRAFFIC  INTO  GOLDEN  GATE 
AVE,  TO  PROVIDE  A  UNK  V/ITH  THE  EXISTING  ONE- 
WAY STREET  PATTERN 


31 


670.67.504 


Third  St.  widening,  construct  6-lane  divided  road- 
way with  parking  lanes  bet.  Channel  St.  &  Mariposa  St, 


341  .Oh 


341. Oh 


FINAL  PLANS  FOR  PROJECT  670.67.504  SUBJECT 
TO  REVIEW  BY  TPIE  CITY  PLANNING  COMMISSION 
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ESSENTIAL 


PROJl^CT 


D^SCRIPTIO^I 


1967-68 


196^^-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COiiT 


C.I.A.C. 

3P";CIFIC 
PRIOIUTY 


budgpit'': 


Major  Thoroughfares  &  Street  Improvements  (Cont'd) 


670.67.505        Webster  &  Laguna  Cts.,  Golden  Gate  Ave.  to 

Market  St.,  construct  6-lane  divided  roadway 
with  parking  lanes  by  widening  existing  streets 


6c  constructing  a  new  diagonal  street  to  pro- 
vide north- south  connection  bet.  Mission  & 
Fillmore  Districts  ($15,000  previously  appro- 
priated) 

PREIJMINARY  &.  FINAL  PLANS  FOR  PROJECT 
570.67.505  ARE  SUBJECT  TO  REVIEW  BY  THE 
CITY  PLANNING  COMMISSION;  TPIE  SOUTHER- 
LY TERMINUS  SHOULD  CONNECT  WITH 
GUERRERO  ST. 
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DEFERRABLE 


m. 


PROJ'tiCT 
ID5?!T.  W. 


D^SCniPTIO?! 


TRAFFICWAYS 


1967-68 


1968-69 


1969-70 


1970-71 

tliru 
1972-73 


TOTAL 

COST 


C.T.A.C. 

spnciFic 

PrjOIiTTY 


BUDGET  ; 


670.67.102 


Major  Thoroughfares  &  Street  Improvments 

Total  Deferrable 

Webster  St.  widening,  construct  6-lane  di- 
vided roadway  with  parking  lanes  bet.  Post 
St.  and  California  St. 


$    910.0      $  910.0 


450. Oh 


450. Oh 


PROJECT  670.67.502  IS  NOT  IN  CONFORMITY 
WITH  THE  MASTER  PLAN 


670,57.503         Phelan  Ave .  extension,  construct  4-lane  road-  460. Oh  460. Oh 

way  with  parking  lanes  from  Judson  Ave.  to 
Monterey  Blvd. 


PROJECT  670.67.503  IS  NOT  IN  CONFORMITY 
WITH  THE  MASTER  PLAN 


IT  IS  RECOMMENDED  THAT  PROJECTS  670.67.502- 
503  BE  DEFERRED  &  LATER  BE  RE-EXAMINED  AFTER 
REVISION  OF  THE  TRANSPORTATION  SECTION  OF 
THE  MASTER  PLAN  NOW  BEING  STUDIED  BY  THE 
DEPARTMENT  OF  CITY  PLANNING 


PROJECT 


DBSCRIPTICaT 


TRAFFICV/AYS 


Street  &  Sidewalk  Reconstruction 

Total  Essential 


IT  IS  RECOMMENDED  THAT  THE  FOLLOWING 
16  PROJECTS  RATED  AS  "ESSENTIAL"  BE 
INITIATED  IN  1067-68  IN  ORDER  TO  ASSURE 
PUBLIC  SAFETY,  TO  MAINTAIN  PROPERLY  THE 
EXISTING  STREET  PATTERN  AND  TO  FACIU- 
TATE  TRAI-FIC  MOVEMENT 


670.67.105        Various  locations,  resurfacing  of  Select 

System  Streets 

570.67.111         California  St.  bet.  Grant  Ave.  &  Mason  St., 

reconstruction 

670.67.120         Pacific  Ave.  bet.  Lyon  St.  &  Presidio  Ave . , 

reconstruction 

670.67.129  Sunnydale  Ave.  extension,  reconstaicUon 

Si  drainage  correction 

670.67.130  Union  St.  bet.  Polk  &  Larkin  Sts . ,  recon- 
struction 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


llAYOR'Sl'i 
DUDGF.T 


$S74.S      $1  ,249  .1         $780. C         $390.0  $3,394.8 


130. Oe  130. Oe  130 
104. Of 

48.0s 
130. Og 

36. 4e 


Oe         390. Oo  780. Oe 

104. Of 
48.0a 
130. Og 
36. 4g 


street  &  Sidewalk  Reconstruction  (Cont'd) 


670.67.331         Lombard  St.  bet.  Polk  St.  &  Van  Ness  Ave . , 

reconstruction 

670.67.132  Clementina  St.,  Third  St.  to  easterly  ter- 
minus, reconstruction 

670.67.133  Roosevelt  Way  bet.  14th  St.  &  Buena  Vista 

Terrace,  reconstruction 

670.67.145         Gough  St.  bet.  Broadway  &  Pacific  Ave., 

Ellis  St.  bet.  Divisadero  &  Broderick  Sts., 
Grove  St.  bet.  Fillmore  &  Vv^ebster  Sts . , 
raise  curb  height  &  pavement  reconstruction 

670.67.145         Commercial  St.  bet.  Kearny  ot.  &  Grant  Ave., 

Taylor  St.  bet.  Green  &  Union  Sts . ,  Jones  St. 
bet.  California  &  Sacramento  Sts.,  raise  curb 
height  &.  pavement  reconstruction 

670.67.147        Various  locations,  raise  curb  height 


-  95  - 


ESSENTIAL 


1970-71 
thru 
1972-73 


TCT\L 
COIT 


C.I. /I.e. 


39  .Os 


39.0s 


17.0s 


17.03 


56. Og 


56. Og 


93.6 
(31.2f) 
(62.4s) 


93. G 
(31. 2f) 
(62.43) 


74.1s 


74,1s 


71.5 
(44.3f) 

(27.2s) 


71.5 

(44.30 
(27.2s) 


P^.CJ".GT 


mGClIPTIC'.T 


Street  &  Sidewalk  Reconstmction  (Cont'd) 

570.67.148  Fifteenth  St.  bet.  Noe  &  Market  Sts., 

reconstruction 

670.37.149  SteinerSt.  bet.  Duboce  &  Waller  Sts . , 

reconstiTJCtion 

670.67.152  Henry  Gt.  from  Noe  St.  to  300'  easterly, 

reconstruction 

670.67.153  Holland  Ct.  from  Howard  St.  northerly 

to  terminus,  reconstruction 

670.67.154  Galvez  Ave.  bet.  3rd  &  Phelps  Jts.,  re- 
construction 

670.57.205         Church  St.  bet.  22nd  &  30th  Sts.,  recon- 
struction 

IT  IS  RECOMMENDED  THAT  PROJECT 
670  67.205  BE  COORDINATED  WITH 
PROJECT  735.57.507  TO  REPLACE  THE 
"J"  UNE  STREETCAR  TRACKS 

670.67.205         Beach  St.  bet.  Hyde  &  Polk  Sts.,  recon- 

struction 


ESSENTIAL 


1967-6g        196^-69  lsr-9-70 


1970-71 

thru 
1972-73 


TOTAL 

cor.T 


45.5s 


45.5s 


55.0s 


55.0s 


23.4s 


23.4s 


16.4s 


16.48 


35.0s 


35.0s 


273  .0 
(204.6s) 
(68. 4h) 


273.0 
(204.6s) 
(68. 4h) 


75.5s 


75.58 
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ESSENTIAL 


D^r;C^J?TTOtT 


1967-60        19rS-69  1969-70 


19 


20 


21 


22 


23 


•  24 


25 


Street  &  Sidewalk  Reconstruction  (Cont'd) 
670,67.207         Berry  St.  bet.  DeHaro  &  3rd  Sts.,  reconstruction 


6y0.67.208 


670.67.209 


670.67.210 


670.67.211 


670. G7. 212 


670.67.213 


Forty-si:cth  Ave.  .bet.  Sutro  Heights  &  Anza  St., 
reconstruction 

Pennsylvania  Ave.,  bet  17th  &  22nd  Sts . , 
reconstruction 

Quint  St.  bet.  Palou  &  Oakdale  Aves.,  recon- 
struction 

Division  St.  bet.  Kansas  &  DePIaro  Sts.,  re- 
construction 

DeHaro  St.  bet.  King  &  Berry  Sts.,  reconstruc- 
tion 

Duboce  Ave.  bet.  Market  &  Mission  Sts.,  re- 
construction 

IT  IS  RECOMMENDED  THAT  PROJECTS  670. 
67  206-213  BE  INITIATED  IN  1268-69  TO 
ASSURE  A  CONTINUING  PROGRAM  FOR  THE 
PROPER  MAINTENANCE  OF  EXISTING  STREETS 


377  .0 
(150.  Of) 
(227. Oh) 

22.4s 


240. 5h 


13.0: 


24. 2h 


16. 5h 


77  .Os 


1970-71 
thru 
1972-73 


TOTAL 

con? 


C.I.A.C. 

IPnCIFTC 


BUDG*".T.'; 


377.0 
(150.00 
(227. Oh) 

22.4s 


240. Sh 


13.0s 


24. 2h 


16.5h 


77,0i 


PROJECT 
110.  IDEIT.NC 


DESCRIPTION 


Street  &  Sidewalk  Reconstruction  (Cont'd) 

IT  IS  RECOMMENDED  THAT  PROJECTS 
670.67.305-310  BE  INITIATED  IN 
1969-70  TO  ASSURE  A  CONTINUING  PRO- 
GRAM FOR  THE  PROPER  MAINTENANCE 
OF  EXISTING  STREETS 

670.67.305         Evans  Ave.  bet.  3rd  St.  &  Hunters  Point 

Blvd.  /  reconstruction 

670.67.2  06        Stanyan  St,  bet.  Frederick  &  17th  Sts.,  re- 
construction 

670. 67.207         Seventeenth  St.  bet.  Market  &  Stanyan 

Sts.,  reconstruction 

670.67.c08         Cherry  St.  bet.  Sacramento  &  Clay  Sts., 

reconstruction 

670.67.209  Julian  St.  bet.  14th  6.  15th  Sts.,  recon- 
struction 

670.67.210  Columbus  Ave.  bet.  Broadway  &  Pacific 

Ave.,  reconstruction 


98  -  ESSENTIAL 

1970-71  C.I.AoC. 

thru  TOTAL           SPECIFIC  M.\Y0R» 

1967-68         1968-69        1969-70          1972-73  CaST            PRIOIITY  BUDGET 


200. Oe  200.00 

132. Oh  132. Oh 

220. Oh  220. Oh 
22.1s  22.18 
32.5s  32.58 
44. 2h 
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ACCEPTABLE 


PROJECT 
IDENT.WO„ 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C  I  A  C 

SPECIFIC  MAYOR'S';, 
PRIORITY     BUDGET  , 


IPAFFIGWAYS 

S tre e t  &  Sidewalk  Reconstruction 


670.67.601         Taylor  St.  bet.  Bay  &  Jefferson  3ts.,  de- 


velop landscaped  promenade 

IT  IS  RECOMMENDED  THAT  A  FINAL 
DETERMINATION  BE  REACHED  BY  THE 
MUNICIPAL  RAILWAY  CONCERNING 
THE  EXTENSION  OF  THE  CABIil  CAR 
UNE  FROM  BAY  TO  JEFFEPvSON  STS. 
BEFORE  INITIATING  PROJECT  670.67.601 

PROJECT  670.67.501  SHOULD  BE  CO- 
ORDINATED AAaTH  THE  NORTHERN 
WATERFRONT  STUDY 


Total  Acceptable 


$ 


100,0 


$  100.0 


-lOO- 


ESSENTIAL 


PROJECT 


DESCRIPTION 


1967-68 


1968-69 


TRAFFICWAYS 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 

casT 


C.I.A.C, 

spi?;ciFic 

PRIORITY 


MAYOR' i 

BUDGET' 


Traffic  Signals  &  Channelization 


Total  Essential  $2.771.3      $2.272  .0     $2  .032.i3      $5.195.0     $  12.271.V 

THE  FOLLOWING  25  PROJECTS  RATED  ESSENTIAL 
ARE  NECESSARY  TO  PROMOTE  PEDESTRIAN  SAFETY, 
TO  REDUCE  TRAFFIC  ACCIDENTS  &  TO  REUEVE 
CONGESTION 


IT  IS  RECOMMENDED  THAT  ADVANCE  PLANNING 
FOR  CHAInINEUZATION  PROJECTS  BE  COORDINATED 
AT  DEPARTMENTAL  LEVEL 


670..67.109 


IT  IS  PJICOMMENDED  THAT  THE  DEPARTMENT  OF 
PUBLIC  WORKS  INCLUDE  IN  ITS  CAPITAL  IMPROVE- 
MENT SCHEDULE  FOR  1267-68  THE  PROJECT  FOR 
THE  RECHANNELEATION  OF  TRAFFIC  AT  THE  GORE 
CORNER  OF  MISSION,  OTIS,  &  13TH  STREETS, 
PREVIOUSLY  APPROVED  BY  THE  CITY  PLANNING 
COMMISSION  (R66.37)  &  THAT  SAID  CONSTRUC- 
TION BE  COORDINATED  WITH  PROJECT  170.67.190 
FOR  LANDSCAPING  THE  GORE  CORNER 


Army  St.  Circle,  signals  &  channelization  2,072.1e      l,765.0e     l,620.8e  5.457.96 

($3,456,500  previously  appropriated) 


RIOJT^CT 

IDEFT.NO.  DESCRIPTION 


Traffic  Signals  &  Channelization  (Cont'd) 

670.67.121  Traffic  signals  &.  channelization,  various  loca- 
tions (annual  request) 

670.67.122  Traffic  signal  &  channelization  modifications, 

various  locations  (annual  request) 

670.67.123  Traffic  control  devices ,  various  intersections; 

modifications,  reconstruction  6:  installations 
as  required  annually 

670.67.134  Geary  Blvd.  at  Masonic  Ave,,  channelization 

670.67.135  Lake  Merced  Blvd.,  vie.  of  Brotherhood  Way, 

rechannelization  (R66.25) 

670.67.136  School  crossings,  various  locations,  traffic 

signals  as  required  annually 

670.67.137  Golden  Gate  Park,  Crossover  Drive,  widening  to 

4  lanes  each  direction  in  vicinity  of  Lincoln  V/ay 

IT  IS  RECOMMENDED  THAT  PLANNING  FOR 
PROJECT  670.67  .137  BE  COORDINATED  WITH 
THE  RECREATION  &  PARK  DEPARTMENT 


PREUMINARY  &  FINAL  PLANS  SUBJECT  TO  RE- 
VIEW BY  THE  CITY  PLANNING  COMMISSION 
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ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.T./l.,C. 

SPICCIFIC  MAYOR 'i' 
PRIORITY  BUDGJilT 


82.0s  82.0s  82.0s  246.0s 


492.0s 


49.0s  49.0s  49.0s  147.0s 


294.0s 


15.0s  15.0s  15.0s  45.03 


90.0s 


35. 2e 
70. Of 


35. 2o 
78,  Of 


14.0s  14.0s  14.0s  42.0s  84.03 


82. Of 


8  2.  Of 


-102- 


ES3ENTIAL 


PROJECT 
NO.        IDMT.  UO. 


9 


10 


11 


12 


13 


14 


15 


16 


S70.67.143 


670.67.144 


670.67.150 


670.57.151 


670.67 . 160 


670.57.214 


6?0.67.215 


67  0.67.216 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


Traffic  Signals  &  Channelization  (Cont'd) 

Mission  District,  various  intersections,  modi- 
fying signal  system  ($85,500  previously  appro- 
priated) 

Franklin  &  Cough  Sts.,  bet.  Lombard  &  Sacramento 
Sts,,  install  traffic  signals 

Pedestrian  traffic  signals,  various  locations, 
modifications 

Various  locations,  relocate  traffic  signals  & 
street  lighting  facilities  to  permit  removal  of 
obsolete  or  surplus  trolley  poles  &  street  light- 
ing standards  ($50,500  appropriated  in  1966-67) 
(R66.34) 

Downtown  District,  study  &  test  feasibility 
of  closed-circuit  television  surveillance  for 
traffic  control 

Third  St.  bet.  16th  &  Jamestown  Ave . ,  install 
center  island  indicators;  rewire  traffic  signals 

Potrero  Ave. ,  bet.  Division  &  Army  Sts. , 
install  emergency  control  signal  system 

Channelization  &  safety  lighting,  various 
intersections  as  required 


86.5s 


70. Og 


75.0s 


40.0: 


72  .5s 


75.0s 


40.01 


150. Og 


20. Og 


62.0s 


75.0s 


40.0s 


62.0s 


75.0s 


62.0s 


86.5s 


70. Og 


300.0s 


120.03 


72.5s 


150. Og 


20. Og 


186.08 


C.I.A.C. 

SPECIFIC 
PRIORITY 
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ESSENTIAL 


NO. 


DT^SC^IPTIO^? 


1967-68 


196C-69 


1969-70 


1970-71 

thna 
1972-73 


TOTAL 
CQST 


C.I.A.C. 

SP^.CIFIC  MYOR'^ 
PRIORITY  DUDGF.T 


670.67.311 


670.67.404 


570.67.405 


570.67.406 


670.67.407 


Traffic  Signals  &  Channelization  (Cont'd) 

Golden  Gate  Park,  Main  Drive  at  Eighth 
Ave .  /  channelization 

IT  IS  RECOMMENDED  THAT  PLANNING  FOR 
PROJECT  670.67.311  BE  COORDINATED  WITH 
THE  RECREATION  &  PARK  DEPARTMENT 

FINAL  PLANS  SUBJECT  TO  REVIEW  BY  THE 
CITY  PLANNING  COMMISSION 

Market  St.,  bet.  eth  &  16th  Sts.,  revise  & 
modify  signal  system 

IT  IS  RECOMMENDED  THAT  PROJECT  670.67. 
404  BE  COORDINATED  WITH  THE  RAPID  TRAN- 
SIT CONSTRUCTION  SCHEDULED  FOR  THIS 
AREA 

Fulton  St.,  bet.  Park-Presidio  Blvd.  &  47th 
Ave.,  install  traffic  signals  &  master  control 
equipment 

Lincoln  Way,  bet.  19th  &  46th  Aves.,  install 
traffic  signals  &  master  control  equipment 

Turk  St.  Underpass  #1  at  Masonic  Ave. ,  con- 
struct underpass  for  Turk  St.  Expressway 


75. Oh 


20. Oh 


42. Oe 


35. Oe 


75. Oh 


20. Oh 


42.  Oe 


35. Oe 


1,500.0  1,500.0 
(1,100.0c)  (l,100.0e) 
(400. Of)  (400. Of) 
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ESSENTIAL 


PROJECT 
IJO.  IDENT.HC. 


DESCRIPTION 


670.67.<08 


o'/0.67.409 


670. 57. 410 


670. 07. 411 


Traffic  Signals  &  Channelization  (Cont'd) 

Western  Addition,  channelization  at  Scott 
&  Fulton  Sts.,  &  Stanyan  &  Fulton  Sts.,  & 
related  signal  control 

Geary  Blvd.  at  Masonic  Ave.^  construct 
underpass 

St.  Francis  Circle,  construct  grade  separ- 
ation at  the  intersection  of  Portola  Drive 
&.  Junipero  Serra  Blvd. 

IT  IS  RECOMMENDED  THAT  PROJECT 
670.67.410  BE  COORDINATED  WITH  THE 
RAPID  TRANSIT  CONSTRUCTION  SCHEDULED 
FOR  ST.  FRANCIS  CIRCLE 

Larkin  St.,  install  traffic  signals  between 
Sacramento  &  Union  Sts. 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COiT 


C.I.A.C. 

Sri'XIFIC 
PRIORITY 


MilY0U'S?1 
BUDGET 


35.0s 


96. Of 


35.0s 


2, 350. Of        2, 350. Of 
500. Of  500. Of 


96. Of 


PROJECT 
NO.  IDSNT.IO. 


DSSCRIPTIO^I 


670.67.107 


670.67.108 


670.67.172 


570.67.174 


TRAFFICWAYS 


Street  Lighting 


Total  Essential 


Street  lighting  in  Underground  Districts, 
new  installations 

Street  lighting  in  Overhead  Districts, 
engineering  assistance  to  Public 
Utilities  Commission   (annual  program) 

Redevelopment  Area  A-2  ,  underground 
street  lighting  alterations  &  extensions 
to  implement  Redevelopment  Plan 

Projects670.67.  107,  108  &  172 
implement  the  declared  legislative 
policy  regarding  Underground  &  Over- 
head Districts 

Replacement  of  deteriorated  underground 
street  lighting  facilities   (1964  bond 
program)   (Res.  6068) 


Project  670.67  .  174  implements  the 
previously  approved  1964  Streetlight- 
ing  Bond  Program 
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ESSENTIAL 


1967-68        196^-69  1969-70 


1970-71 
tliru 
1972-73 


TOTAL 
COST 


SPIXIFIC  mYOR'S-, 
PRIO  'JTY     BUDGST  ' 


$lf^86.5      $1,560.0      $1,610.0      $4,030.0  $8,606.5 


466.5s         500.0s         500.0s      1,500.0s  2,966.5s 


15.0s  10.0s  10.0s 


30.0s 


65.0s 


5.0s  50.0s         100.0s         300. Us 


455.0s 


1,000.0b      1,000.0b      1,000.0b     2,200.0  5,200.0 

(1,000.0b)  (4,000.0b) 
(1  ,200. On)      (1  ,200. On) 


PROJECT 

D.TlrTT.HO.  DISCUPTIO-T 


TRAFFICWAYS 

Street  Lighting        Total  Desirable 


670 .  57  . 168         Underground  street  lighting ,  except 
cr  for  streets  in  Underground  Districts, 

various  locations,  new  installations 

Creation  of  this  fund  is  highly  de- 
sirable as  it  would  make  underground 
ing  possible  for  various  new  instal- 
lations 


-  106  -  DESIRABLE 

1970-71  C.I.A.C.  ( 

thru  TOTM.            ."jP^ICIFIC  MYO^'i! 

1967-68        196e-69        1969-70         1972-73  COoT            priTC^ITY  BUDQt^IT  ^ 


$        30.0       $     30.0       $     30.0       $     SO.O        $  180.0 


30.0s  30.0s  30.0s 


90.0s  180.03 


-1C7- 


ESSENTIAL 


PROJECT 
IDSWT.NO. 


DSSCxRIPTION 


1967-68 


1970-71 

thru 
1972-73 


TOTAL 
COGT 


C.I.A.C.  ' 

r.Ff.CIFIC  M/lYOR'jl 
PUIOrilTY     BUDGET ' 


1968-69 


1969-70 


TRAFFICWAYS 


Landscaping  &  Irrigation 


Total  Essential 


$855  .9 


$544.5 


$8  08 .0 


$4,309.5 


$6,597.9 


IT  IS  RECOMMENDED  THAT  THE  DIRECTOR 
OF  PUBLIC  WORKS  CONSIDER  THE  ESTAB- 
LISHMENT OF  A  CONTINUING  FUND  FOR 
STREET-TREE  PLANTING  ALONG  MAJOR 
STREETS  IN  AREAS  YET  TO  BE  DESIGNATED 
FOR  FEDERALLY  ASSISTED  CODE  ENFORCE- 
MENT OR  CONSERVATION,  IN  PREPARATION 
FOR  EVENTUAL  PARTICIPATION  IN  SUCH 
PROGRAMS. 

IN  REGARD  TO  THE  SELECTION  OF  CERTAIN 
STREETS  PROPOSED  FOR  STREET-TREE 
PLANTING  PROJECTS  IN  THE  3RD,  4TH, 
5TH,  OR  6TH  YEARS  OF  THE  CAPITAL  IM- 
PROVEMENT PROGRAM,  IT  IS  RECOMMENDED 
THAT  THE  DIRECTOR  OF  PUBUC  WORKS  INI- 
TIATE A  JOINT  STUDY  W  ITH  THE  DEPARTMENT 
OF  CITY  PLANNING  TO  REVIEW  SITE-SELEC- 
TION, SO  AS  TO  ASSURE  EQUITABLE  TPHAT- 
MENT  OF  RESIDENTIAL  AREAS  NOW  BARREN 
OF  TREES,  WHERE  THE  NEED  FOR  PLANTING 
IS  GREATEST 


PrtOJTCT 


Landscaping  &  Irrigation  (Cont'd) 

All  of  the  following  60  projects  implement 
the  legislative  policy  as  declared  in 
Ordinance  No.  8993 

670.67.116         Monterey  Blvd.,  bet.  Ridgewood  &  Circular 

Aves.,  sidewalk  &  center  island  landscaping 

670.67.138  Sunset  Blvd.,  from  Pacheco  St.  to  Lake 

Merced  Blvd.,  replace  irrigation  system 

670.67.139  San  Jose  Ave.,  west  slope,  bet.  Highland 

&  Richland  Aves.,  landscape  &  install 
irrigation  system  (R66.61) 

670.67.  161         Van  Ness  Ave.,  bet.  Market  &  Grove  Sts., 

landscape  center  island  &  install  irrigation 
system 

670.67.162  Hyde  St.  Cable  Car  Route,  bet.  Greenwich 

&  V/ashington  Sts. ,  tree  planting  in  side- 
walk areas 

670.67.163  Columbus  Ave.,  bet.  North  Point  &  Kearny 

Sts.,  landscape  center  islands  &  street- 
sides,  install  irrigation  system 


-]08- 


ESSENTIAL 


1967-6S 


19^^8-69 


19/',9-70 


1970-71 
thru 
1972-73 


TOTAL 
C0;^T 


C.T..\.C. 

FRIOrUTY 


BUDGET H 


7.0s  150.5s 


107. Of  116. Of  85. Of 


157.5s 
300. Of 


62  .  5g 


G2 .  Sfj 


20.5s 


20.58 


28  .Os 


28.03 


103.0s 


103. OS 


PROJECT 

_iPMT..Hq.  DESCRIPTION  _ 

Landscaping  &  Irrigation  (Cont'd) 

670.67,164         San  Jose  Ave.,  west  slope,  bet.  Randall 

St.  &  Highland  Ave.,  landscape  & 
install  irrigation  system  (R66.61) 

G70.67.165         Clarendon  Ave, ,  from  7th  Ave.  to  Twin 

Peaks  Blvd.,  plant  trees  in  sidewalk 
areas 

670.67.166  Lake  St.,  from  Arguello  Blvd.  to  El  Camino 

Del  Mar,  plant  trees  in  sidewalk  areas 

670.67.167  Mansell  St.,  from  University  St,  to  Yale 

St.,  landscape  center  island,  install 
irrigation  system 

IT  IS  RECOMMENDED  THAT  PROJECT 
670.67.167  BE  COORDINATED  WITH 
PROJECT  656.67.131 

670.67.170  Bayshore  Blvd.,  south  of  Army  St.,  land- 
scape center  island  &  install  automatic 
irrigation  system 

670.67.171  Eight  St.,  bet.  Bryant  &  BrannanSts., 

landscape  center  island  &  install  irri- 
gation system 


109- 


ESSENTIAL 


1970-71 
thru 

1967^.  1968-69  1969-70  W2-73 


TOTAL 
COST 


C.I.A.C.  I,  i  i 

SPRCTFIC  MYOR'ri  t 
PRIORITY^  DPGEr:r  ■ 


49.5s 


49.5s 


74.0s 


74.0s 


102.0s 


102.08 


63  .Os 


63. Os 


30.5s 


30.58 


18  .5s 


18.5s 


PKOJ'iCT 

^10.       ID^I'IT.NO.  D7.SCIIIPTI0N 


Landscaping  &  Irrigation  (Cont'd) 

13  670.67.173         Market  St. ,  from  Ferry  Park  to  Van  Ness  Ave . , 

landscape  islands  &  sidewalk  areas  with  plants, 
benches,  fountains,  etc.  &  install  irrigation 
system 

IT  IS  RECOMMENDED  THAT  PROJECT  670.67. 
173  BE  COORDINATED  WITH  RAPID  TRANSIT 
CONSTRUCTION 

14  670.67.217         San  Jose  Ave.,  west  slope,  from  Richland  Ave. 

to  Mateo  St.,  landscape  &  install  irrigation 
system  (R66.61) 

15  670.67.218         San  Jose  Ave.,  bet.  Randall  &  Bosworth  Sts., 

center  island,  install  irrigation  system  prepara- 
tory to  planting 

16  670.67.219         Sixth  &  7th  Aves.  (including  new  diagonal  st.) 

bet.  Kirkham  &  Lawton  Sts. ,  &  Kirkham  St.  bet. 
6th  &  7th  Aves. ,  plant  street  trees;  landscape 
islands  vicinity  of  Lawton  St.  &  7th  Ave. 


110- 


ESSENTIAL 


1970-71 
thru 

1967-68        1968-69        1969-70  1972-73 


TOTAL 

ca>T 


C.I.A.C. 

SPECIFIC  Mf^YOR'; 
PRICaTY  BUDGET- 


5  .Os 


1, 050.0s        1, 055.0s 


120.0s 


120.03 


65.4s 


65.48 


2  .Os 


48.0s  50.0s 


FIOJICT 

IDICWT.WO.    


Landscaping  &  Irrigation  (Cont'd) 


670.67.220  Market  St.,  from  Van  Ness  Ave.  to  Douglass 

St.,  landscape  islands  &  sidewalk  areas 
with  plants,  benches,  fountains,  etc.  & 
Install  irrigation  system 

IT  IS  RECOMMENDED  THAT  PROJECT  670, 
67.220  BE  COORDINATED  WITH  RAPID 
TRANSIT  CONSTRUCTION 

670.67.221  Washington  St.  Cable  Car  Route,  bet.  Hyde 

&  Powell  Sts . ,  tree  planting  in  sidewalk 
areas 

670.67.222  Taylor  St.,  bet.  Bay  &  Jefferson  Sts . ,  side- 
walk areas,  planting  in  new  boxes 

6/0.67.223         Broadway,  from  Van  Ness  Ave.  to  Lyon  St., 

plant  trees  in  sidewalk  areas 

670.67.224  Third  St.,  bet.  Market  &  Townsend  3ts., 

plant  trees  in  sidewalk  areas 

670.67.225  McCoppinSt.,  at  Market  St.,  landscape 

center  island 

IT  IS  RECOMMENDED  THAT  PROJECT 
670.67.225  BE  COORDINATED  WITH 
RAPID  TRANSIT  CONSTRUCTION 
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ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COt,T 


C.I.A.C. 

PRIORITY     BUDGET  ' 


..''V 


5.0s 


840.0s 


845.0s 


30.0s 


30.03 


35.0s 


35.0s 


82  .Os 


82.08 


57  .Os 
1.5s 


57.08 

1 .58 


HO.       IDllWTJTO.  DESCRIPTION! 

Landscaping  &  Irrigation  (Cont'd) 

23  670.67.226         Twin  Peaks  Blvd.,  from  Crown  Terrace  to 

Clayton  St.,  landscape  streetside  area  & 
install  irrigation  system 

24  67U.67.227         O'Shaughnessy  Blvd.  -  Portola  Dr.  under- 

pass area,  landscape  &  install  irrigation 
system 

25  670.67.312         Sun  Jose  Ave.,  east  slope,  near  Richland 

Ave,,  construct  retaining  walls,  etc.  for 
slope  stabilization  (R66,61) 

26  670.67.313         Jackson  St.  Cable  Car  Route,  bet.  Powell  & 

Hyde  Sts. ,  plant  trees  in  sidewalk  areas 

670.67.314  Broadway,  from  The  Embarcadero  to  Van 

Ness  Ave.,  plant  trees  in  sidewalk  areas 

670.67.315  Division  St.,  near  10th  St.,  landscape  center 

island  &  install  irrigation  system 

670  67.316         San  Jose  Ave.,  east  slope  between  Richland 

&  St.  Mary's  Aves.,  install  irrigaUon  system 
to  permit  planting  (R66.61) 
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ESSENTIAL 


1970-71 
thru 

1967-68        1968-69        1969-70  1972-73 


TOTAL 

ca>T 


C.I.il.C. 

3FXIFIC  MAYOR'S 
PniORITY     BUDGF.T  , 


10. Os 


10.0s 


55.5s 


59.0s 


114.5s 


133.0s 


133.0s 


33.09 
93.0s 


33.06 
93. Ot 


11 .7s 


11.7s 


99.03 


99.0s 


PROJF.CT 

NO.       ID^HT.  KO^  DESCRIPTION 


Landscaping  &  Irrigation  (Cont'd) 

30  670.67.317         Twelfth  St.  at  South  Van  Ness  Ave.,  tri- 

angular traffic  island,  landscape  &  install 
irrigation  system 

31  670.67.318         San  Jose  Ave.,  west  slope,  from  Mateo 

St.  to  St.  Mary's  Ave.,  install  irrigation 
system  to  permit  planting  (R66.61) 

32  670.67.319         Geary  St. ,  bet.  Van  Ness  &  Grant  Aves . , 

plant  trees  in  sidewalk  areas 

33  670,67.320         Sacramento  St. ,  from  Presidio  Ave .  to 

;-\rguello  Blvd.,  plant  trees  in  sidewalk 
areas 

34  670.67.321         Lincoln  Way,  south  side,  bet.  2nd  & 

48th  Aves.,  plant  trees  in  sidewalk  areas 

35  670.67.322         Van  Ness  Ave.,  from  California  St.  to  Broad- 

way, plant  trees  in  sidewalk  areas 

36  670  67  412        Van  Ness  Ave.,  from  California  St.  to 

Market  St. ,  plant  trees  in  sidewalk  areas 


-113-  ESSENTIAL 

1970-71  C.I.A.C. 

thru  TOTAL  SF'^.CIFIC  MYOR'^ 

1967-68        1968-69        1969-70         1972-73  COiT  P^JCKITY  BUDGET' 


11.3s  11.3s 


GO.Os  60.0s 


64.0s  64.08 

49.0s  19.03 

85.08  85,08 

25.0s  25.03 

64.08  64.0a 


PROJECT 

_ID^^T .  10,  DESCRIPTION 


Landscaping  &  Irrigation  (Cont'd) 

670.67.413         Taylor  St.  Cable  Car  Route,  from  North 

Point  to  Columbus  Ave . ,  plant  trees  in 
sidewalk  areas 


670.67.414  Geneva  Ave. ,  from  San  Jose  Ave.  to 

Carter  St. ,  plant  trees  in  sidewalk  areas 

670.67.415  San  Jose  Ave.,  east  slope,  bet.  Highland 

and    Richland  Aves . ,  landscape  &  install 
irrigation  system  (R66.61) 

670.67.416  Clipper  St.,  from  Portola  Dr.  to  Douglass 

St. ,  plant  trees  in  sidewalk  areas 

670.67.417  Fulton  St.,  north  side,  from  Stanyan  St.  to 

48th  Ave.,  plant  trees  in  sidewalk  areas 

670.67.418  Fillmore  St.,  from  Jackson  St.  to  Marina 

Blvd.,  plant  trees  in  sidewalk  areas 


670.67.506 


Powell  St.,  bet.  Washington  &  Market  Sts, , 
plant  trees  in  sidewalk  areas 


ESSENTIAL 


1967-68^  ^968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SP'^CIFIC  MAYOR' 
PTIpP.m     BUDGET  , 


12.5s 


12.5s 


124.0s  124.0s 


65.0s  65.0s 


43.0s 


43.0s 


99.03 


99. Oi 


70.0s 


70.0s 


64.0! 


64.0s 


PROJECT 

NO.       IOEJT.__NO.   DESCRIPTION 


Landscaping  &  Irrigation  (Cont'd) 

670.67.507  Bay  St.,  from  The  Embarcadero  to  Fill- 
more St. ,  plant  trees  in  sidewalk  areas 

670.67.508  Army  St.,  bet.  3rd  &  Dolores  Sts.,  plant 

trees  in  sidewalk  areas 

670.67.509  South  Van  Ness  Ave.,  bet.  Mission  & 

Army  Sts. ,  plant  trees  in  sidewalk  areas 

670.67.510  O'Farrell  St.,  from  St.  Joseph  Ave.  to 

Market  St.,  plant  trees  in  sidewalk  areas 

670.67.511  Lake  Merced  Blvd.,  from  Sunset  Blvd.  to 

Winston  Dr. ,  plant  trees  on  south  line  c 
&  install  irrigation  system 

670.67.602  Tenth  St.,  from  Market  St.  to  Potrero  Ave., 

plant  trees  in  sidewalk  areas 

670.67.603  California  St . ,  bet.  Mason  &  Market  Sts., 

plant  trees  in  sidewalk  areas 

670.67.604  Mission  St, ,  from  The  Embarcadero  to  3rd 

St.,  plant  trees  in  sidewalk  areas 
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ESSENTIAL 


1967-68        1968-69  1969-70 


1970-71 

thru 
1972-73 


C.I.A.C. 

TOTAL  SF^.CIFIC  MAYOR' 

COST        _     PRIORITY  BUDGET 


130.0s  130.0s 


147.0s  147.0s 


142.0s  142.0s 


167.0s  107.03 


47.0s 


47.0s 


66.0s 


66.0s 


37.58 


37.S0 


79.0b 


79.08 


DESCRIPTIO'I 


Landscaping  &  Irrigation  (Cont'd) 

670.67.605  Marina  Blvd.,  bet.  Laguna  &  LyonSts., 

plant  trees  in  sidewalk  areas 

570.67.606  Divisadero  St. ,  bet.  California  &  Lom- 
bard Sts . ,  plant  trees  in  sidewalk  areas 

670.67.607  Harrison  St.,  from  7th  ot.  to  The  Em- 

barcadero,  plant  sidewalk  trees 

670.67.608  StorrieSt.,  bet.  IStli  &  Market  Sts., 

landscape  sloped  streetside  area  & 
install  irrigation  system 

670.67.609  Nineteenth  Ave  . ,  from  Lincoln  Way  to 

Sloat  Blvd.,  plant  trees  in  sidewalk  areas 

670.67.610  Bay  shore  Blvd.,  from  Industrial  Ave .  to 

vicinity  bf  Oakdale  Ave. ,  landscape  center 
island  &  install  automatic  irrigation  system 

670.67.611  Bryant  St.,  from  7th  St.  to  The  Embarcadero, 

plant  trees  in  sidewalk  areas 

670.67.612  Fulton  St., bet.  FrankUn  &  Stanyan  Sts . , 

plant  trees  in  sidewalk  areas 


IN- 


ESSENTIAL 


1967-66        1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COLIT 


C.I./V.C. 

nPXIFIC  MIYOR'S 
P''JOniTY  BUDGET 


80.0s 


80.0s 


62  .Os 


62.03 


134.0s  134.03 


15.58 


15.58 


185.03  185.0s 


138.0s  138.0s 


130.08  130.08 


154.08  154.0s 


PROJECT 

imm,  NO.  D33CRIPTI0N 


Landscaping  &  Irrigation  (Cont'd) 

670.67.613         Ocean  Ave,,  from  Junipero  Serra  Blvd.  to 

Mission  St. ,  plant  trees  in  sidewalk  area 


IT  IS  RECOMMENDED  THAT  PROJECT 
670.67.613  BE  COORDINATED  WITH 
OCEAN  AVE.  RAPID  TRi^.NSIT  STAIION 
DESIGN 
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ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 

cor^T 


C.I.A.C. 

PRIO^ilTY 


MAYOR'S 
PUDGET 


1S6.0S 


196.08 


PROJECT 


TRAFFTCTWAYS   

Miscellaneous  Total  Essential 


The  following  8  projects  (i.e., 
S70.67.114,  125-128,  141-142, 
&  169)  are  necessary  to  the  safety 
&  convenience  of  the  general 
public 

670.67.114         San  J«--ce  Ave.,  west  slope,  near  Rich- 
land Ave.,  construct  letaining  walls, 
etc.,  for  slope  stabilization  ($80,000 
previously  appropriated,  R66.61) 

670.67.125  Clayton  St.,  at  Market  St.,  install 

drainage  system  for  seepage  from  re- 
taining wall 

670.67.126  Dixie  Alley,  east  of  Market  St . ,  replace 

wooden  stairway  with  concrete  stairway 

670.67.127  Dixie  Alley,  west  of  Market  St.,  extend 

concrete  stairway  to  Corbett  Ave . 

670.67.128  Iron  Alley  at  Clayton  St.,  replace  wooden 

stairway  with  concrete  stairway 


-  118  - 


ESSENTIAL 


1967-68 


1968-69 


1969-70 


1970-71 
1972-73 


TOTAL 
COST 


C.I.A.C, 

SPKCIFIC  MAYOR'S, 
PRIORITY     BTJDGl^T  " 


$       289.0       $   422.0        $  95.5 


$006,5 


133. Og         237  . Og 

7. Of 

30.5s 
49.5s 
37.5s 


370. Og 

7.  Of 

30.5s 
49.58 
37.5s 


DESCRIPTION 


Miscellaneous  (Cont'd) 

Telegraph  Hill,  various  streets,  remove 
loose  &  fractured  rock,  &  provide  pro- 
tective barriers 

Parker  Ave.  at  Lone  Mountain,  recon- 
struct drainage  tunnel 

Crestmont  Dr. ,  west  of  Christopher  Dr. , 
construct  barrier  to  catch  rockfall 
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ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SPKCIFIC     MAYOR' 3 

1967-68        1968-69        1969-70         1972-73  CO'^T  PRIORITY  BUDGET 


£.5s         105.0s  95.5s  210.0s 


7.0s  80.0s  87.0s 


15.0s 


15.  Or. 


PEOJ^T 

Dr.-'IT.  ^TC.  D'llGCRIPTION 

TRAFFICWAYS 

Miscellaneous  Total  Desirable 


670.67.140         DFW  Maintenance  Yard,  2323  Army  St. , 

south  property  line,  construct  retaining 
wall  for  sand  storage 

This  project  will  effect  considerable 
saving  relative  to  necessary  work  on 
streets 


120  - 


DrSIR.'\BlIl- 


1967-68  1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
C03T 


C.I.A.C. 

SFi'.CIFIC  WAYOR'S 
PRIORITY  BUDGT^T 


55.0 


$  55.0 


55.0s 


55. Og 
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ESSENTIAL 


PROJIilCT 
IDENT.WO. 


DESC  "ilPTIO'T 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SrKCIFIC 
FiaORITY 


W.YOiVS 
BUDGET 


CULTURAL  FACILITIES 


California  Academy  of  Sciences 


Total  Essential  $  921.0      $1,094.0  $  71.0        $2,700.0     $/}. 700.0 

Note:   The  policy  statement  affecting  Project  656. 
67.115  for  realignment  of  through  traffic  in  the 
Music  Concourse  area  of  Golden  Gate  Park  also 
applies  to  the  following  schedule  of  capital  improve- 
ments . 


213.67.101         Studies  &  plans  for  coordinating  future  improvements       7.5  7,5 

to  North  American  Hall  &  African  Hall  with  new 
Facade  Building 


213.57.102         Facade  Building,  new  exhibit  &  administrative  office  8 

building  between  North  American  and  African  Halls 

Although  Project  213.57.102  appeared  in  pre- 
vious reports  as  a  funded  first-year  item,  con- 
struction has  not  yet  been  started,  and  no 
expenditures  have  been  made  for  project  costs. 
Grant  from  Cowell  Foundation  increased 
$300,000  to  $1,550,000  in  fiscal  year  1S65-67 
to  meet  construction  cost  inflation 


.Oo         750. Oo  l,550.0o 

(private 
sources) 


Project  213.67.102  would  provide  needed  floor 
area  for  exhibits  d  administration  within  a  new 

(continued) 
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ESSENTIAL 


FiOJSCT 

^?^.M9.-  DESCJIPTION 


California  Academy  of  Sciences  (Cont'd) 

structure  designed  to  link  African  Halls  & 
North  /^jnerican  Hall  in  a  harmonious  unbroken 
facade;  Project  213.67.101  would  complement 
Project  213.67.102  by  ensuring  compatibility 
of  changes  in  the  existing  structures  with  the 
proposed  facade  building 

ADVANCE  PLANNING  FOR  FOUR  PROJECTS  PRO- 
POSING NE\iV  CONSTRUCTION  OR  ENLARGEMENT 
(i.e.,  213.57.  102,  116,  301  ,  &  302)  SHOULD 
BE  COORDINATED  Vv  ITH  THE  DEPARTMENT  OF 
CITY  PLAiVNING  &  FINAL  PLANS  ARE  SUBJECT 
TO  REVIEV^  BY  THE  CITY  PLANNING  COMMIS- 
SION 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 

casT 


C.I.A.C. 
SrECIFIC 
PKIO^aTY 


mYOIl'5 
BUDGIilT 


21?. 67. 103         North  American  Hall ,  renovate  ceilings  (dna)  14.0  M.O 

Project  213.67.  103  would  complement  a  pre- 
viously funded  project  for  installing  a  new  roof 

213.67.104        Aquarium,  develop  10,000  cu.  ft.  under  main  lobby       31.G  31.0 

for  reptile  quarantine  area  &  storage  space  for 
operating  engineer's  department 
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ESSFNTIAL 


NO. 


mOJECT 
IDEWT.ATO. 


213.67.105 


213.67.115 


DESCRIPTION 


California  Academy  of  Sciences  (Cont'd) 

Aquarium  swamp  area,  install  ventilation  system 
(dna) 

Projects  213.57.104  &  105  would  provide  needed 
facilities  to  complement  the  bond-financed  re- 
habilitation program  for  the  Aquarium 

African  Hall,  Ichthyology  Research  Department, 
modernize  6:  expand  from  6,172  sq,  ft.  to 
11,550  sq,  ft.  of  floor  area 

Project  213.67.115  will  make  available  to  the 
Academy  the  George  Vanderbllt  fish  collection 


17.5 


39  .Oo 


44. Oo 


11, Oo 


17.5 


94. Oo 
(Foderal 
Aid) 


C.I.A.C. 

SPECIFIC 

raiaiiTY 


MuYOU'S 
BUDGET 


213.67.116 


213.67.301 


Hall  of  Science,  extension  &  completion  of  second 
floor  for  laboratory  &  office  space 

Project  213.67.116  is  needed  to  accommodate 
expanding  collections  &  research  activities 

Hall  of  Man,  construct  new  two-story  exhibit  bldg. 
for  anthropology  exhibits  with  full  basement  east 
of  Aquarium 


12.0o 


300. Oo 


35.  Oo 


l,350.0o 


312 .Oo 
(rederal 
Aid) 


l,385.0o 
(private 
aourcos) 
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ESSENTIAL 


NO. 


PROJECT 


DESC.IIPTIONT 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-71 


TOTAL 
COST 


C.I.A.C. 

SPECIF IG 
P.nOlilTY 


California  Academy  of  Sciences  (Cont'd) 


mYou's 

BUDGET 


213.67.  02 


Whale  Court  adjacent  to  .African  Hall,  construct 
new  two-story  Earth  History  &.  Evolution 
Exhibits  Building 


25. Go 


1,350. Go 


1  ,375. Go 
(private 
sourcGs) 


The  two  preceding  projects  (i.e.,  213.67. 

301  &  302)  would  provide  new  construction 
needed  to  complete  the  Academy's  coverage 
of  the  natural  sciences 

Note:  The  policy  statement  affecting  Project 
213.67.102  also  applies  to  Projects  213.67. 
115,  301  &  302 
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DESIR^\BLE 


F'cOJSCT 


dE3C":iptio:t 


1967-68 


1966-69 


1969-70 


1970-71 
thru 

1Q72-73 


TOTAL 
COST 


rilOiilTY 


MYOii'S 
PUDCRT  , 


213.67.103 


213.57.107 


213.57.108 


213.57.111 


213.67.112 


CULTURAL  FACILITIES 

CGliiomia  Academy  of  Eciences 

Total  Desirable 

The  following  7  projects  (i.e.,  213  .57  .  105, 
107,  lOG,  111,  112,  113,  114)  do  not  qualify 
for  ad  valorem  tax  financing  in  IS 57-50  as 
essential  items,  but  they  would  contribute  to 
the  more  efficient  operation  of  the  Academy  of 
Sciences 

North  i^merican  Hall,  alterations  to  heating 
system  &  floors  (dna) 

Aquarium,  balance  environmental  water  systems 
by  calibration  of  meters  (dna) 

Aquarium,  Lvilance  6  adjust  tempered  air 
ventilating  systems  (dna) 

North  American  Hall,  renovate  restrooms 
with  new  fixtures,  partitions,  ventilating  & 
lighting  (dna) 

Aquarium  swamp  area,  install  suspended 
ceiling  panel  to  reduce  glare  (dna) 


$  239.2 


43.5 


3.2 


24.5 


5.2 


$  239  .2 


43.5 


4.5 


3.2 


21.5 


5.2 
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DESIRABLE 


IDSWT.NO. 


DE3C:aPTI0-.T 


1967-68        1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 

ca^T 


Ce.lifornia  Academy  of  Gciences  (Cont'd) 


213.67.113         African  Hall,  renovate  tv/o  public  restrooms 

with  new  piping,  fixtures  and  partition  walls  (dna) 

2ir.S7.]14         7\ciuarium,  salt  water  supply,  install  ground 

water  removal  system  (dna) 


28.3 


130.0 


2B.3 


130.0 


C,  I  all  .  C  . 

rillO.aTY  BUDGET 
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ACCEPTABLE 


F.10J71CT 
IDIOT.  WO. 


DESCrjPTIOH 


1967-68 


1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SFT.CIFIC  mYO..;' 
r.lIOil'lT  BUDGET 


CULTURAL  FACILITIES 


Crlifornia  Academy  of  fTciances 

Total  Acceptable 


$  12^1.0 


$  12^.0 


213.67.109 


213.57.110 


The  following  two  meritorious  projects 
(i.e.,  2 13.57.1  OS  &.  110)  present  unresolved 
questions  as  to  need  6:  justification 

North  American  Kail,  remodel  dioramas  with 
sloping  plate  glass  fronts,  install  new  case- 
work S:  redesign  lighting  (dna) 

African  Hall,  replace  elevator  at  west  end  of 
building  (dna) 


53.0 


71.0 


53.0 


71.0 
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ESSENTIAL 


NO. 


DSGC  JPTKTI 


1967-6C 


1968  69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A..C, 

SFKCIFIC 


M\YO  1*3 
BUDGET 


CULTURAL  FACILITIEc 


511. G7. 301 


611.67.102 


511.67.105 


California  Palace  of  the  Legion  of  Honor 

Total  essential 

Exhibition  galleries,  replace  wall  covering 
($20,000  appropriated  19  55-57  budget)  (dna) 

Project  511.57.101  would  complete  a 
partially-funded  project 

Six-year  rehabilitation  6.-  remodeling  program, 
study  6.  plans  only  (dna) 

Project  511.67.102  would  facilitate  advance 
planning  &  spacing  of  expenditures  for  a 
moderni2;ation  program 

Restoration  of  Gallery  silO  ($5,000  appropriated 
IS 62-53  budget)  (dna) 

Project  511  .57.  105  would  complete  a  partially- 
funded  project 


$  61.3         $  20.0  $1,214.0 


26.3 


5.0 


30.0 


$  1,29  5.3 


26.3 


5.0 


30.0 
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ESSCNTIAL 


1^ 


f::oject 

ID'^WToiC 


d:]3c:;iftio^t 


1967-68 


611.67.201 


California  Palace  of  the  Legion  of  Honor  (Cont'd) 

Court  of  Honor,  underground  construction  of  storage 
£•  exhibition  space  ($C,000  previously  appropriated 
for  studies  6.  plans)  (Res.  5058) 

Project  611  .57.201  would  provide  necessary 
storage  &  exhibit  areas  for  the  Museum's 
expanding  collections  without  altering  the 
exterior  appearance  of  the  building 

IT  IG  RECOMMENDED  THAT  TiiE.  ^ALACl  OP.  TUE 
LEGION  OF  HONOR  &  THE  M.  H.  de  YOUNG 
MUSEUM  SUBMIT  /.  JOINT  BOND  ISSUE  PROPOSAL 
TO  FINANCE  PROJECTS  311  .67.201  &  521  .67  .201 


196e-6Q 


lQf9_7n 


1970-71 
thru 

lo72_7-< 


TOTAL 

ca-^T 


C.I.A.C. 

SFXIFIC 


20.0       1,214. On 


1 ,234.0 
(20.0) 
(1 ,214. On) 


DUTGICT 


I 

I 
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DESIRABLE 


E:0J^.CT 


D^aClIPTIOI 


1967-68 


1968-69 


1969-70 


1970-71 
1972-73 


COST 


G ,  I  ^  A  „  C  o 

SFli'-CIFTC  MYO:'S 
PiaOKITY  BUnCJ'^.T 


(ill. S7. 104 


511.67.106 


CULTURAL  FACIUTIES 

California  Palace  of  the  Lsqion  of  Honor 

Total  Desirable 

Garden  Courts ,  renovate  S.  provide 
illuminated  display  cases  (dna) 

Galleries  #9   6;  ^tU,  remodeling  including 
new  ceiling  &  integrated  lighting  (dna) 

Although  Projects  511.57  .  104  &  105 
do  not  qualify  for  ad  valorem  tax  financing 
in  19  57-58  ,  Lhey  would  contri)Dute  to  the 
attractiveness  of  this  expanding  facility 


$  57.0 


44.2 


22.8 


$  67.0 
44.2 

22.8 


P.LOJ'^CT 
IDaWT.i^Co 


CULTURAL  FACILITIEG 

California  Palace  of  ths  Legion  of  Honor 

Total  Deferrable 

611.57.103         Receptionist's  area,  remodeling  (dna) 

IT  IC  RECOiviMZNDED  THAT  PROJECT 
611.57.103  IN  ITS  PRESENT  FORM  BE 
RESTUDIED  BECAUSE  i^LOCATION  OF 
THE  STORM  DOORS  v  OULD  AFFECT  THE 
EXTERIC'R  APPE/^j^aNlCE  OF  THE  BUILDING 

611.57.107         Parking  area,  excavation  6  construction 

including  widening  £.  re-surfacing  cf 
perimeter  road 

IT  IS  RECOMMENDED  TR^T  PROJECT 
611.67.107  BE  HELD  IN  ABEYAi^JCE 
PENDING  A  DECISION  ON  THE  FUTURE 
USE  OF  SURPLUS  FORTIC  NS  OF  FORT  MILEY 
(R55.70) 
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DEFE.^l^BLE 


1970-71  C.I.A.C. 

thru  TOTAL  SPTilCIPIC  M,\Y0;i'3 

1967-68        1968-69        1969-70  1972-73  COST  PITOIITY  BUDGET 


$  53.4 


5  C 


$  53.4 
9.9 


43.5 


43.5 


PROJXT 


D^.SC;iIPTJOTT 


CULTURAL  FACILITIES 
M,  H.  de  Young  Museum 

Total  Essential 

621.67.101  Construct  quarters  to  accommodate  period 

rooms  donated  by  Judge  and  Mrs.  Lucius  Green 

621.57.102  Reconstruct  Romanesque  stone  doorway  donated 

by  Estate  of  William  Randolph  hoarst  (dna) 

Projects  621.67.  101  &  102  would  make 
available  to  the  general  public  donated 
works  of  art  now  in  storage 

IT  IS  RECOMMENDED  THAT  PROJECTS 
621.67.  101  &  102  RECEIVE  PREFERENTIAL 
TREATMENT  IN  FUNDING  DUE  TO  THE 
GREAT  INTRINSIC  VALUE  OF  THE  WORKS  OF 
ART  IN  RELATION  TO  THE  PROPOSED  EX- 
PENDITURE 
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ESSENTIAL 


1970-71  C.I./uG. 

thru  TOTAL  SFXIV^C  MXYOR'S 

1967-68        196G-69        1969-70         1972-73  CO:;t  PHXG  (ITY     liUDG  IT 


$  253.3        $     30.0       $  100.0        $4,200,0  $4.5»3.3 
250.0  250.0 


3.3 


3.3 


PROJECT 

1^0.        IDENT.  Ko.  DESCRIPTION 


M.  H.  de  Young  Museum  (Cont'd) 

621.67.201         Demolish  East  Wing  and  construct  new 

building  to  meet  safety  and  exhibit 
standards    (Res.  6068) 


Planning  for  Project  621  .67.201 
would  take  into  account  the  new  con- 
struction proposed  in  Project 
621  .67  .  101 

Project  621  .67  .201  would  safeguard  & 
display  to  advantage  existing  col- 
lections 

IT  IS  RECOMMENDED  THAT  THE  M.  H. 
de  YOUNG  MUSEUM  &  THE  PALACE  OF  THE 
LEGION  OF  HONOR  SUBMIT  A  JOINT  BOND 
ISSUE  PROPOSAL  TO  FINANCE  PROJECTS 
621.67.201  AND  611.67.201 


ESSENTIAL 

1970-71  C.I.A.C. 

thru  TOTAL          SPECIFIC  MAYOR'! 

1968-69       1969-70          1972-7  3  COST           PRIORITY  BUDGE! 


30.0        $   100. On       $  4, 200. On  $4,330.0 

(4, 300.  On) 
(30.0) 
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DEFERRABLE 


PROJViCT 


D3SC  nPTTON 


1967-6C 


i96a-':>9 


1969-70 


1970-71 

thru 
1972-73 


TOT.a 
COC.T 


3P^';ci?ic 

PRIO^UTY 


BUDG'^T 


CULTURAL  FACILITIES 


M.  H.  de  Young  Museum 


Total  Deferrable 


$  180.0 


$  180.0 


621 .67.301 


Convert  tower  space  to  curatorial  offices 
and  storage  (dna) 


180.0 


180.0 


IT  IS  RECOMMENDED  Tiri;^.T  PROJECT 
621  .67.301  BE  HELD  IN  ABEYANCE  PENDING 
COMPLETION  OF  THE  Nm  CONSTRUCTION 
PROPOSED  IN  PROJECT  621  .67.201 
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ESSENTIAL 


>I0. 


631.67.101 


D'^,3C'^JPTI0>T 


CULTURAL  FACIUTIES 

Public  Library 

Total  Essential 

Eight  branch  libraries  (Richmond,  Chinatown, 
Mission,  Park,  Presidio,  Gunset,  Golden  Gate 
Valley  &.  Noe  Valley):  modernization  &  recon- 
struction to  bring  oldest  branches  up  to  struc- 
tural &  functional  standards 


1967-68 


196F-69 


1969-70 


1970-71 

thru 
1972-73 


$  50.0    $15,117.5         $  30.0 


50.0 


TOTAL 
CObT 


C.I.uC. 


PUim  ITY 


FAYOR'n 
BUJ^Q'IT 


$185.0    $15,30?.  .5 


117.5 


30.0 


185.0 


382  .5 


6:1.67.201 


Project  631  .67.  101  would  implement  the 
objective  and  principles  of  the  Library 
Location  Plan  of  the  Public  Facilities 
Section  of  the  Master  Plan 

Main  Library  ,  construct  new  building  on  Marshall 
Ssuare  with  400,000  sq.  ft.  of  floor  area  to  house 
expanding  collection  &  to  provide  improved  public 
services;  remodel  present  building  for  special 
collections  (Res.  6058) 

IT  IS  RECOGNIZED  THAT  A  NEVV  MAIN  UBRARYWILL 
SHORTLY  BE  NECESSARY  IF  THE  FACIUTY  IS  TO  PRO- 
PERLY SERVE  THE  PUBUC,  BUT  IT  IS  RECOMMENDED 
THAT  THE  SELECTION  OF  A  SITE  AW  AH  THE  CONCLU- 
SIONS OF  THE  CIVIC  CENTER  SPACE  SURVEY  AND  THE 
FORTHCOMING  RECOMMENDATIONS  FROM  A  PLANNED 
RE-EVALUATION  OF  THE  CIVIC  CENTER  DEVEIOPMENT 
PLAN 


15, 000. On 


15, 000. On 
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PROJECT 

imm,   HO.  mrjC'jTTm] 


1967-6g 


CULTURAL  FACILITIES 

War  Memorial  and  Muspnm  of  Art 


Total  Essential  $2  ,803  .4 

At  its  meeting  of  June  10,  19  65,  the  City 
Planning  Commission  reviewed  Proposition  B 
which  appeared  on  the  November  2,  IS  65 
ballot.   The  proposal  containing  plans  to 
modernize  &  rehabilitate  the  Opera  i-iouse  and 
the  Veterans  Building  was  found  to  be  in  con- 
formity with  the  Master  Plan 


DUE  TO  ThE  MAGNITUDE  OF  THE  ESTIMATED 
PROJECT  COSTS,  IT  IS  RECOMMENDED  THAT  THE 
FOLLOWING  EIGHT  PROJECTS  (i.e.,  6S1.67.101, 
692.67.101,  691.67.102,  691.67.103,  691.67.104, 
691.67.  106,  691  .67  .201  &691.67.401)  CURRENTLY 
PROPOSED  FOR  AD  VALOREM  TAX  FINANCING  BE 
SUBMITTED  TO  THE  ELECTORATE  FOR  BOND  FINA14- 
CING  -  TO  MEET  THE  URGENT  NEED  FOR  REHABILI- 
TATION OF  THE  WAR  MEMORIAL,  AND  TO  INSURE 
THAT  INTEGRALLY  RELATED  PROJECTS  PROCEED 
SIMULTANEOUSLY 


.ESSENTIAL 


19^>g-69  1969-70 


1970-71 

t^.ru  TOTAL 
1972-73  Cp;.T 


C.  J.  'i.G. 

sr^.cjFic  mmvs 

PRIC'UTY  BUDGET 


$3,110.3  $2,662.7 


$2,434.3  $11,010.7 


PROJECT 

roHT.    ITO.  D7,:.C?JPTI0^ 


CULTURAL  FACILITIES 

War  Memorial  and  Museum  of  Art  (Cont'd) 

691.67.101         Opera  house,  stage  equipment:  rehabilitation 

and/or  replacement  as  necessary  of  stage 
lighting,  dimmers,  main  switchboard  controls, 
rigging  for  scenery  and  lighting,  curtaining, 
motorized  elevators  for  trap  doors  &.  ^ound 
effects  systems 

692.67.101         Museum  of  Arts,  4th  floor  of  Veteran's  Build- 
ing: remodel  galleries ,  classrooms,  adminis- 
trative areas;  provide  air  conditioning,  elec- 
tronic smoke  detection  &  security  systems; 
install  new  elevator 


591  ,67,102         Opera  P^ouse,  production  areas  backstage: 

alterations  &  rehabilitation  as  necessary  to 
electrical,  plumbing,  mechanical  &  structural 
facilities  or  systems  in  existing  workshops, 
practice  rooms,  locker  rooms  scenery  storage 
areas,  dressing  rooms,  production  offices  & 
elevators 
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ESSENTIAL 


C.I.A.C. 

J^_67.-t^_„.J56A-{5  1969-70  1972-73  Om  rXUXOfr  Dm^^T 


l,724.3n         809  . 5n  47. 7n  2,581.Sn 


123. in  72S.en         852. 5n  401. 5n      2, 107. On 


345. 5n  40. on  385. 5n 
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ESSENTIAL 


p:icj'5ct 


691.67.103 


691.67.104 


691.67.106 


691.67.201 


691.67.401 


gl.CIUPTin 


 1967r6€  196£-69  1262-70. 


War  Memorial  and  Museum  of  Art  iCnnt'd) 


Opera  house,  public  areas:  install  air  condi- 
tioning, rehabilitate  elevators,  lobbies,  foyers, 
provide  new  seating  &  additional  boxes,  relocate 
6c  expand  food  &  beverage  services,  rehabilitate 
&  enlarge  administrative  areas 

Opera  house  &  Veterans'  Building,  studies  & 
plans  for  rehabilitation:   prepare  preliminary 
drawings,  working  drawings,  specifications  & 
cost  estimates  for  rehabilitation  &  modernization 
of  existing  structures,  including  architect-engineer 
construction  phase  fees  6;  DPVV  contract  administra- 
tion costs  ($65,000  appropriated  in  IL  64-65; 
$125,000  appropriated  in  19  65-66) 

Veterans'  Building,  public  spaces:  correct  acous- 
tics, replace  seating,  rcfinish  walls ,  install  air 
conditioning  in  auditorium  &  foyer;  rehabilitate 
meeting  &  social  rooms,  including  air  conditioning, 
modernize  elevators 

Memorial  Court:   construct  underground  room  for  air 
conditioning  equipment,  rehabilitate  exterior  areas 
adding  lawn  sprinklers  &  flood  lighting,  replace 
entrance  canopies 

Veterans'  Building,  stage  equipment:  replace  main 
switchboard,  dimmers,  lighting,  rigging  &  curtains 


1070-71  C.I.A.C. 
thru  TOTAL  LFICIFIC  K\YOVZ 

1272-71  .cp;.3>  .  JJlQ-iilX.  Jpy^.G?I  


331. 8n 


358. 5n      1  ,762.4 


258  . 8n 


451. In 


19  .9n 


546, 4n 


175. On 


185. 5n 


815. Gn  3,268.3n 


709  .9n 


l,031.7n  l,59«.0ri 


175. on 


185. 5n 
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DEFERRABLE 


Di:SC^JPTIO.'I 


1970-71 

thru  TOTAL 
23JZ=.V  cm.. 


C>X«iV>C« 

SF'.CIFIC 


CULTURAL  FACILITIES 


War  Memorial  and  Museum  of  Art 


691.57.105 


691.67.301 


Total  Deferrable  $  177.0 

Musical  Arts  Building,  studies  &  plans  for  177.0 
au^xili^iry.  s^ruclure:  feasibility  &  cost  studies, 
schematic  plans  for  construction  of  a  new 
building  connected  at  stage  level  to  the  Opera 
Ixouse  with  rehearsal, production  and  adminis- 
trative facilities,  a  2200-2800  seat  perform- 
ance hall  &  requisite  parking  (See  Item  2, 
Project  691  .67.301) 

Musical  Arts  Building:   construct  a  new 
building  connected  at  stage  level  to  the  Opera 
house  with  rehearsal,  production  and  adminis- 
trative facilities,  a  2200-2800  seat  performance 
hall  &  requisite  parking  (See  Item  1 ,  Project 
691.67  .  105) 

At  its  meeting  of  June  10,  19  65,  the  City  Planning 
Commission  reviewed  Proposition  B  which  appeared 
on  the  Nov.  2  ,  1965  ballot.   The  proposal  for  a 
new  Musical  Arts  Building  was  found  to  be  in  con- 
formity with  the  Master  Plan 


$4,412.6      $18,037.4  $22,627.0 


177.0 


4,412.6n      10,037.4n    22, 450. On 


(Continued) 
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DEFERRABIX 


PROXXT 
IDZIHT.IJC, 


1970-71 
thru 


TOTAL 

co:>T 


C«1.A.C« 

oFXTFTC 
PRICRITY 


DEoC^IFTICN 


1967-68 


1968-69 


19^-9-70 


1972-73 


V^ac  Memorial  and  Museum  of  Art  (Cont'd) 

IT  IS  RECOMMENDED  THAT  PROJECTS  691  .67.105 
&  6S1.G7.301  BE  DEFERRED  PENDING  APPROVAL  & 
COMPLETION  OF  A  BOND- FRANCE D  PROGRAM  TO 
MODERNIZE  &  REhABIUTATE  THE  EXISTING  WAR 
MEMORIAL  STRUCTURES  AT  V/hlCh  TIME  THE 
PROJECTS  SHOULD  BE  RESTUDIED  IN  RELATION  TO 
THE  RECOMMENDATIONS  TO  BE  FORTHCOMING 
FROM  A  PLANNED  RE-EVALUATION  OF  THE  CIVIC 
CENTER  DEVELOPMENT  PLAN 
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ESSENTI.M 


PROJECT 
IDENT.NO. 


DESCRIPTION 


1970-71 
thru 


TOTAL 


C.I.A.C. 

SPECIFIC  MAYOR'S 
PRIORITY  BUDOFIT 


RECREATION  AND  PARK 


Grand  Total  Essential 


$3,052.2 


$2,073.9      $1,448 .6 


$5,297,6 


$  1  1  ,872  .3 


The  following  44  projects,  which  have 
been  evaluated  as  essential,  may  be  listed 
in  three  groups:    1)  they  are  partially 
funded  or  under  construction,  such  as  the 
Marina  Small  Craft  Harbor  and  Sunnyside 
Playground;   2)  they  implement  a  declared 
public  policy,  such  as  the  Master  Plan 
objective  of  providing  areas  for  active 
and  passive  recreation  for  all  age  groups, 
equitably  distributed  tliroughout  the  City, 
such  as  the  three  new  playgrounds  pro- 
posed for  the  Bayshore  community;  and 
3)   they  are  necessary  for  the  safety, 
health  and  convenience  of  the  general 
public,  such  as  protective  lighting  in  parks 
and  playgrounds. 

The  general  priority  rating  of  "essential" 
as  (applied  to  any  project  in  the  following 
schedule  which  would  be  financed  wholly 
or  in  part  from  a  proposed  bond  issue  is 
subject  to  the  limitations  of  Res.  6068. 
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NO. 


PROJECT 
IDENT.NO. 


DESCRIPTION 


l%7-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TGT/vL 
COST 


C.I./V.C. 

SPECIFIC 
FRIORITY 


MAYOR'S 
BUDGET 


1  656.67.101 


656.67.102 


RECREATION  AND  PARK 


New  Capital  Improvements  Ssctlon 


Total  Essential 


$2,405.7        $1.757.9      $1 .068.1        $4.865.6  $10.097.3 


Marina  Small  Craft  Harbor,  surface 
parking  area,  Marina   Blvd.  bet.  Laguna 
&  LyonSts.,  install  landscaping,  con- 
venience station  &  walks,  new  seawall 


538  .0 
(420.0) 
(118  .Oo, 
State 
Loan) 


538  .0 
(420.0) 
(110  .Oo) 


Note: 

Prior  budget  total 
State  loan  will  total 
Combined  total  with 
this  request 


$  434,000 
1,500,000 

2,354,000 


Candlestick  Park  Stadium,  install 
waterproofing  over  all  occupied  areas 
($20,000  previously  appropriated) 


PROn^CT 
no.  IDEIIT.MO. 


DESCRIPTION 


RECREATION  AND  PARK 


New  Capital  Improvements  Section  (Cont'd) 

656.67.190         Candlestick  Park  Stadium,  studies  for 
(Proposed  by       conversion  to  joint  use  for  football  & 
C.P.C.)  baseball 


IT  IS  RECOMMENDED  THAT  PROJECT 
656. 67.  ISO  RECEIVE  PREFERENTIAL 
TREATMENT  IN  FUNDING  SO  AS  TO  EX- 
PEDITE THE  FULL  UTIUZATION  OF  THE 
STADIUM'S  POTENTIAL 


656.67.103         Balboa  Park  Stadium,  San  Jose  Ave.,  install 

floodlighting  for  soccer  field  ($7,500  appro- 
priated 1966-67) 

G56.67.104         Sunnyside  Playground,  Melrose  Ave.  & 

Verna  St. ,  complete  development  of 
playground  by  constructing  fieldhouse, 
etc.    ($367  ,500  previously  appropriated) 

656  67.105         Allyne  property,  Green  &  Gough  Sts . ,  de- 
655. b/. 105         ^^y  ^  neighborhood  park  ($380,000  pre- 
viously appropriated  for  land  acquisition 
with  $114,000  reimbursement  from  Federal 
Open  Space  Grant) 
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ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SPICCIFIC  mYOR' 

1967-68        1968-69        1969-70  1972-73  COiT  PRICHITY  BUDG'^T 


10.0 


125.5 


160.0 


81.0 
(71.0) 
(10. Oo, 
Bequest) 


10.0 


125.5 


160.0 


81.0 

(70.0) 
(10.  Oo) 


PROJTCCT 
IDIil^TT.ITO. 


DESCRIPTION 


RECREATION  AMD  PARK 

New  CQpital  Improvements  Section  (Cont'd) 

656.67.106  Oilman  Playground  improvements,  Gilman 

Ave.  &  Giants  Dr. ,  revise  layout  to 
accommodate  constaiction  of  Community 
Center  ($45,000  previously  appropriated) 

(656.67.106:   See  Project  901.67.102 
submitted  by  Housing  Authority) 

656.67.107  M.  H.  de  Young  Museum  grounds,  Golden 

Gate  Park,  reland scape  court  &  south  front, 
construct  pedestrian  ramp  to  underpass,  & 
construct  new  parking  lot  ($25,000  pre- 
viously appropriated) 

SPECIFIC  LOCATION  &  DESIGN  OF  PARK- 
ING FACIUTY  SUBJECT  TO  REVIEW  BY 
CITY  PLANNING  COMMISSION 

IT  IS  RECOMMENDED  THAT  PROJECT 
656  67  .  107  BE  COORDINATED  WITH 
PROJECT  621  .67  .201  ,NEW  EAST  WING 
FOR  DE  YOUNG  MUSEUM 
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ESSENTIAL 


1970-71  C.I./V.C. 
thru  TOTAL  SP^.CIFIC     MAYOR'S     I  , 

1967-68        1968-69        1969-70         1972-73  COST  PRIORITY     DUDU^IT  ,1,, 


78.0 


70  .0 


60.0 


60.0 


PROJECT 


DS3CRIFTI0N 


RECREATION  AND  PARK 

New  Capital  ImprovGments  Sectlop  {Cont'd) 

656.67.112         Parks  &  playgrounds  at  22  locations, 

install  protective  lighting 

IT  IS  RECOMMENDED  THAT  CONSTRUC- 
TION FOR  PROJECT  656. G7. 112  BE  PHASED 
OVER  TWO  YEARS,  1968-6S  and  1969-70 

656,67.115         Music  Concourse  area,  Golden  Gate  Park, 

realign  through  traffic  &  create  pedestrian 
mall  ($5,000  previously  appropriated) 

Project  656.67.  115  has  been  rated 
essential  for  planning  studies  only 

IT  IS  RECOMMENDED  THAT  REMAINDER  OF 
PROJECT  656.67.115  BE  DEFERRED  PENDING 
POUCY  DETERMINATION  ON  TRAFFIC  & 
PARKING  USE  IN  EASTERN  END  OF  THE  PARK. 
PROJECT  656.67  .  115  SHOULD  BE  COORDIN- 
ATED WITH  PROJECT  670  .67  .31  1  FOR  TRAF- 
FIC CHANNEUZATION  AT  MAIN  DRIVE  & 
EIGHTH  AVE.     JOINT  STUDY  BY  RECREATION 
&  PARK  DEPT.,  DEPT.  OF  PUBUC  WORKS, 
MUNICIPAL  RAILWAY,  DeYOUNG  MUSEUM, 
ACADEMY  OF  SCIENCES  &  DEPT.  OF  CFIY 
(continued  next  page) 
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ESSENTT^T. 


1970-71  C.I.A.C. 

thru  TOTAL  SPI^'.CTFTC  MAYOR* 

1967-6C        1968-69        1969-70  1972-73  C03T  PRIORITY  BUDGET 


15.0  105.0  105.0  225.0 


5.0  130.0  240.0  240.0  615.0 

(120.0)  (150.0)  (515.0) 

(10. Oo,  (90. Oo,  (100. Oo) 

Bequest)  Bequest) 


110. 


PROJECT 
IDn?lT.H(  . 


d^.3Ciiptic:t 


11 


12 


13 


14 


6S6.67.115 
(cont'd) 


656.67.118 


656.67.1.19 


656.67.120 


656.67.122 


RECREATION  AND  PARK 


NeiLLCapltaLJmprQvemQata^ctlon  '(Oont'd) 

PLANNING  IS  RECOMMENDED  TO  RE- 
SOLVE GROWING  CIRCULATION  &  CON- 
GESTION PROBLEMS 

Chinese  Playground,  Sacramento  St.  & 
Waverly  Place,  replace  recreation 
building 


Chinese  Recreation  Center,  Washington 
&  Mason  Sts . ,  construct  2nd  floor  roof 
enclosure 

McKinley  Square,  20th  &  Vermont  Sts., 
install  landscaping  &  irrigation,  pave 
paths,  &  provide  small  children's  area 

Golden  Gate  Park,  protection  of  roadway 
lawn  borders  &  disposition  of  storm  water, 
studies  only 


ESSENTIAL 

1970-71  C.I.A.C. 

thr-  TOTAL  SPi^XIFIC  MAYOR'S 

1967-^^        19^-69        1969-70         1972-73  COST  PRIORITY  BUDGICT 


3.0  160.0 


2.0  61.9 


3.0  73.0 


163.0 


63.9 


76.0 
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ESSENTIAL 


PROTECT 


DvlSC.lIPTIOIT 


1967-68 


1968-69 


19f9-70 


1970-71 

thn- 
1972-3 


TOTAL 

ca.T 


C.T.A.C. 

SFsCIFIC  M\YCR«3 
PRIORITY 


RECREATION  AND  PARK 


15 


656.67.126 


New  CopltQl  Improvements  Section  (Cont'd) 

Jackson  Playground,  17th  6;  Carolina  3ts., 
install  floodlighting 


10.0 


139.6 


149.P 


16  656.67.124 


17  656.67.125 


18      656'.  67. 127 


IT  IS  I^COMMENDED  THAT  CONSTRUCTION 
FOR  PROJECT  656.67  .  126  BE  ADVANCED 
FROM  1969-70  TO  1960-69  TO  PERIvIIT  NIGuT 
BASEBALL  GAi\'lES  P3  SOON  AS  POSSIBLE 

Point  Lobos  area,  Merrie  Way  &  Point  Lobes 
Ave.,  preliminary  studies  6.  plans  for  doveJop- 
ment  with  parking  as  view  facility 

Sutro  Heights  Park,  48th  Ave.  ^  Anza  St., 
rehabilitation  &  site  improvements 


2.0 


5.0 


5.0 


Fort  Miley  property,  48th  Ave.  &  El  Camino 
Del  Mar,  site  improvements  to  prepare  for 
public  use  of  newly  acquired  property  ($444,000 
previously  appropriated  for  land  acquisiUon) 

Projects  656.67  .124,  125  &  127  have  been 
rated  essential  for  planning  funds  only, 

as  a  combined  project   ^^^^  following  page  for  additional  note) 


213. On 


2.0 


218  .0 
(5.0) 
(213. On) 

CI  .0 


jICi.__  .  IKiHTiilJLs  DbSCjUPTIC'^  

RECREATION  AND  PARK 

New  Capital  ImprovGmentG  Section  (Cont'd) 

IT  IS  RECOMMENDED  THAT  THE  RECREATION 
&  PARK  DEPT.  INVESTIGATE  THE  FEASIBIUTY 
OF  ACQUIRING  ADJACENT  PRIVATELY- OWNED 
PROP!  RTY  SO  AS  TO  ASSEMBLE  A  PARCEL  OF 
OPTIMAL  SIZE  FOR  PUBUC  USE  &  DEVELOP- 
MENT AS  A  COMPANION  MEASURE  TO 
PROJECTS  656.67.124,  125  &  127 

19  656.67.128         Brooks  Property,  Romscll  &  Shields  Sts., 

preliminary  plan  for  park  development 
($72,300  previously  appropriated  for  land 
acquisition) 

20  656.67.129         S.  F.  Zoological  Gardens,  Sloat  Blvd.  &  Great 

Highway,  develop  preliminary  plans  for  new 
parking  area  &  day  camp 

21  656  G7  .130         Golden  Gate  Park,  Arboretum,  develop 

demonstration  gardens  ($171,400  previously 
allocated  from  State  Fair  Funds) 
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197:-71  C.IA.O. 

•             TOTAL           3F^CTF1C  l\i\XOV 
1267.-^g  1968-69     _15(>^7Q  QO:i  ilTY . .  .DU'^fi'?! 


2.5  ''••^ 


2.5 


20. Oo 
(State  Fair 
Funds) 


20.0O 


PROJ:^CT 


D^::ciiPTTCN 


RECREATION  AND  PARK 

New  Capital  Improvements  Section  (Cont'd) 

22  656.67.131         McLaren  Park  development  (Phase  II) , 

including  landscaping  &  irrigation; 
install  parking  areas,  play  areas  & 
picnic  areas,  construct  outdoor  theatre 
&  convenience  stations  ($7 65, COO  pre- 
viously allocated  from  State  Bond  Funds) 

23  656.67.132         Lake  Merced,  development  of  shoreline, 

including  paths,  irrigation,  planting,  picnic 
areas  6:  boating  facilities  ($300,000  pre- 
viously allocated  from  State  Bond  Funds) 

24  656.67.133         Tri-park  bicycling  &  riding  trails  develop- 
ment. Lake  Merced  to  Golden  Gate  Park 
via  Sunset  Blvd.  ($60,000  previously  allo- 
cated for  path  in  Golden  Gate  Park) 
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1967-68 


1968-69 


1969-70 


197  :-  "1 
th'  - 
1972-73 


TCT«\L 

ca>T 


C.I.A.C. 

SPECIFIC 
PRIORITY 


BUDGET 


765. Bo 
(Federal  & 
State 
Grants) 


765. 7o 
(Federal  & 
State 
Grants) 


1,000. On 


2,531 .5 
(1,531. So) 
(1 ,000. On) 


300. Oo 
(State 
Grant) 


300, Oo 


60. Oo 

(State 
Grant) 


GO.Oo 
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ESSENTIAL 


PROJSCr 


DEoC^IPTTOM 


RECREATION  AND  PARK 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTM. 
COST 


C.I.fV.C. 

SPECIFIC 
PHI  CRT  TY 


MAYOR'S 

DUDGIIT 


25 


656.67.508 


New  Capital  Improvements  Section  (Cont'd) 

Bayshore-Hunters  Point  area,  construct 
new  recreation  bldg.  &  playground  on  site 
to  be  acquired  south  of  Hunters  Point 


5.0 


211.5 


216.5 


Change  in  location,  timing  &  financing 
from  entries  in  departmental  schedule 
for  Project  656.67.508 


IT  IS  PxECGMMENDED  THAT  PLANNING 
FUNDS  FOR  PROJECT  656.67.508  BE  MADE 
AVAILABLE  IN  1967-68  &  THAT  LAND  ACQUI- 
SITION &  CONSTRUCTION  BE  SCHEDULED 
FOR  1968-69  TO  BE  FINANCED  FROM  AD 
VALOREM  TAXES 

IT  IS  RECOMMENDED  THAT  THE  SELECTED 
SITE  BE  LARGE  ENOUGH  TO  ACCOMMODATE 
A  SWIMMING  POOL 
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ESSENTIAL 


PROJECT 
NO.       ID-^HT.j^T(  . 


26 


656.67.191 
(Proposed  by 
C.P.C.) 


27 


28 


656.67.192 

(Proposed  by 
C.P.C.) 


656.67.205 


d:^3c^iption 


967-68 


REC IDEATION  AND  PARK  ~ 
New  Capital  Improvements  Section  (Cont'd) 

Tunnel  Top  Playground,  Williams  Ave.  &  Diana  1.0 
St. ,  studies  for  new  facility 

IT  IS  RECOMMENDED  THAT  PLANNING  FUNDS 
FOR  PROJECT  656.67.  IS  1  BE  INCLUDED  IN  THE 
1Sj67-66  program  &  THAT  LAND  ACQUISITION 
&  DEVELOPMENT  FUNDS  BE  INCLUDED  IN  THE 
1S68-62  SCHEDULE  FOR  THE  RECREATION  AND 
PARK  DEPARTMENT 

Selby-Palou  Playground,  studies  for  new  facility  1.0 
on  City-owned  land  adjacent  to  new  freeway  at 
Selby  St.  &  Palou  Ave . 

IT  IS  RECOMMENDED  THAT  PLANNING  FUNDS 
FOR  PROJECT  656.67  .  192  BE  INCLUDED  IN  THE 
1967-68  PROGRAM  &  THAT  DEVELOPMENT  FUNDS 
BE  INCLUDED  IN  THE  1968-69  SCHEDULE  FOR 
THE  RECREATION  &  PARK  DEPARTMENT 

Golden  Gate  Park  riding  academy,  plans  for  5.0 
modernization 

RECOMMENDED  FOR  FEASIBIUri'  STUDY  FUNDS 
ONLY  IN  1967-68  AS  AN  ESSENTIAL  FTEM  .  THE 
REMAINDER  OF  PROJECT  656.67.205  SHOULD  BE 
HELD  IN  ABEYANCE 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
CCsT 


C.I.A.C. 

w>P":CTFIC 
PRIOIilTY 


M.\ycR»;s 

BUDGr^T 


1  .0 


1  .0 


5.0 
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ESSENTIAL 


PROJ-SCT 

NO.     mim.m . 


DESCRIPTION 


1967-63 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C .  I .  A .  C . 

SPECIFIC 
PRIORITY 


MYOR'S  i 
BUDG5T  f 


656.67.201 


656.67.203 


656.67.204 


656.67.208 


656.67.214 


656.67.215 


656.67.305 


RECREATION  AND  PARK 


New  Capital  Improvements  Section  (Cont'd) 

Crocker  Amazon  playground,  Geneva  Ave. 
&  Moscow  St.,  construct  recreation  bldg. 


Upper  Noe  Playground,  30th  &  Day  Sts.  , 
install  floodlighting  for  night  use 

Golden  Gate  Park,  Arboretum,  develop  pine 
grove  ($125,000  in  bequest  funds  allocated 
in  1963) 

Portola  Playground,  Felton  &  Holyoke  Sts., 
install  floodlighting  for  night  use 

Douglass  Playground,  26th  &  Douglass  Sts., 
rehabilitate  site  &  replace  clubhouse 


Julius  Kahn  Playground,  Pacific  Ave.  & 
Spruce  St.,  rehabilitation;  replace  field- 
house 

Candlestick  Park  Stadium,  construct  stairway 
exit  from  right  field  lower  grandstand 


10.0 


5.0 


60.0 


8.5 


5.0 


4.5 


18.0 


6 10.  On 


51.0 


95.5 


166. On 


141. 6n 


620.0 
(10.0) 
(GlO.On) 

56.0 


00.0 


104.0 


171 .0 
(5.0) 
(166. On) 

146.1 
(4.5) 
(141 .6n) 

18  .0 
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ESSENTIAL 


PROJECT 
NO.  IDEHT.NO. 


i 


4  36 


37 


30 


856.67.406 


39 


656.67.501 


656.67.502 


656.67.503 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPFXIFIC 
PRIORITY 


MAYOR'S  f; 
BUDGET  X 


RECREATION  AND  PARK 

New  Capital  Improvements  Section  (Cont'd) 

Glen  Canyon  Park,  O'Shaughnessy  Blvd., 
general  development:   clean  up  area,  con- 
struct roads,  paths  &  ponds,  plant  trees 
&  lawns,  install  irrigation  system 

IT  IS  RECOMMENDED  THAT  PROJECT 
656.67.406  BE  COORDINATED  WITH  PRO- 
JECTS 670.67.110,  O'SHAUGHNESSY 
BLVD.  REAUGNMENT  &  660.67  .113, 
DIAMOND  HEIGHTS  HIGH  SCHOOL 

S.  F.  Zoological  Gardens,  Sloat  Blvd.  & 
Great  Highway,  replace  primate  quarters 

S.  F.  Zoological  Gardens,  Sloat  Blvd.  & 
Great  Highway,  construct  new  service  area 
&  animal  hospital 

Diamond  Heights  Playgrounds:  Diamond 
Heights  Blvd.  &  Duncan  St.;  Addison  St. 
near  Diamond  Heights  Blvd.  .  construct  two 
playgrounds   ($713,200  previously  appropriated) 


270.0 


270.0 


126.0 


260.0 


126.0 


260.0 


367.0 


367.0 


PROnCT 
NO.  ID>]NT.'IO. 


40 


41 


42 


1^ 


43 


656.67.504 


656.67.505 


656.67.506 


656.67.509 


DESCRIPTION 


RECREATION  AND  PARK 

New  Capital  Improvements  Section  (Cont'd) 

Golden  Gate  Park,  Chain  of  Lakes,  rehabili- 
tate shoreline  including  landscaping 

Golden  Gate  Park,  Strawberry  Hill  &  Stow 
Lake,  rehabilitate  area  including  Hunting- 
ton Falls;  reconstruct  paths,  bridge  and 
reservoir,  pave  service  road,  rehabilitate 
shoreline 

Bernal  Hill,  Bernal  Heights  Blvd.,  develop 
park  as  a  vista  point  with  paths,  landscap- 
ing &  irrigation  system 

IT  IS  RECOMMENDED  THAT  PROJECT 
656,67.506  BE  COORDINATED  WITH 
PROJECT  745.67  .402,  BERNAL  HEIGHTS 
WATER  TANK 

Fort  Funston  property.  Skyline  Blvd.,  general 
development:   clean  up  &  grade  area,  con- 
struct roads  and  convenience  station,  install 
irrigation  system,  lawn,  picnic   &  parking 
areas 
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ESSENTIAL 


197CU71  C.I.A.C. 

1QA7  Aft         iQAo  AO  o«  ^^'^  "^^^^  r-FXIFIC  MAYOR'S 

1967-68        1968-69        1969-70         1972-73  COLiT  PRIOtlTY  DUDa-ilT 


218. 4n  2in.4n 
SOO.On        500. On 


110.0  110.0 


i,no.o  1,130.0 

(15.0)  (15.0) 
(1,115. Oh)   (1,115. On) 
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ESSENTIAL 


pROj:i;cT 

IDKMT.NC. 


DESCRIPTION 


1967-6^ 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COGT 


C.I.A.C. 

SP'^.CIFTC 
PRIORITY 


MAYOR'S 
BUDGET 


RECREATION  AND  PARK 


New  CapitQl  Improvements  Section  (Cont'd) 


656.57.510         S.  F.  Zoological  Gardens  Extension,  construct  ^'^•^  34.2 

holding  pens  for  animals 


FROJ^-CT 

I^MLjE.'  P^SC^PTION 


RECREATION  AND  PARK 

Reconstruction  &  Replacemont  Section 

Total  Essential 

The  following  18  projects,  which  have 
been  evaluated  as  essential,  would 
provide  necessary  maintenance  or 
facilitate  maximum  utilization  of  exist- 
ing facilities 


651.67.101  Laurel  Hill  Recreation  Center,  Euclid 

Ave,  &  Collins  St.,  reconstruct  fire- 
damaged  building 

651.67.102  Play  court  resurfacing  program,  City- 
wide  ($100,000  previously  appropriated) 
(dna) 

651.67.103  Walks  &  paths  resurfacing  program.  City- 
wide  ($80,000  previously  appropriated) 
(dna) 

651.67.104  Candlestick  Park  Stadium,  paint  17,000 

grandstand  seats  ($21  ,000  previously 
appropriated)  (dna) 


-ISG- 


ESSENTIAL 


1970-71 

1967-68        1968-69  _1969-70  1972-73 


C.I.A.C. 

TOTAL  SP'^CIFIC  RlYOil' 

COST';  molITY  BUDGFIT 


646.5       $      308  .7     $     M8  ,9       $     432  .0    $  1  ,530.1 


28.3 


28.3 


80.0 


80.0  80.0  240.0  180.0 


50.0  50.0  50.0  150.0  300.0 


35.7 


35.7 


1 


I 


PROJECT 

NO.     idmr.  NC. 


10 


11 


651 .67.105 


651.67.106 


651.67.107 


651 .67.108 


651.67.109 


651.67.110 


651.67.111 


DESCRIPTIO:! 
RECREATION  AND  PARK 
Reconstruction  and  Replacement  Section  (Cont'd) 

Candlestick  Park  Stadium,  replace  flood- 
light connections  (dna) 

Candlestick  Park  Stadium,  replace  free- 
running  faucets  with  automatic  closet 
faucets  in  134  basins  (dna) 

Candlestick  Park  Stadium,  replace  27 
interior-type  light  fixtures  with  exterior- 
type  fixtures  (dna) 

Bcrnal  Heights  Playground,  Moultrie  St.  & 
Jarboe  Ave.,  reconstruct  retaining  walls 
($22,000  previously  appropriated) 

Stern  Grove  &  Pine  Lake  Park,  resurface 
roads  ^  parking  areas  &  .-^aths 

S.  F.  Zoological  Gardens,  Sloat  Blvd.  & 
Great  Highway,  replace  paddock  &  cage 
fencing  (continuing  program)  ($14,000 
appropriated  1966-67) 

Union  Square,  replace  irrigaUon  system 
($2,000  appropriated  1966-67) 
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ESSENTIAL 


1967-68 


196f^-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COiT 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR'S  \ 
BUDGET  I 


5.0  5.0  4.9 


14.9 


4.0 


4.0 


2.2 


2.2 


76.0 


76.0 


59.0 


59.0 


14.0 


14.0 


14.0 


42.0 


84.0 


43.5 


43.5 


PR0J'5CT 
HO.  IDENT.  ?T0. 


12 


13 


14 


15 


16 


17 


18 


651.67.112 


G51.67.113 


G51.67.114 


651.67.115 


651.67.117 


651.67.119 


651.67.120 


DCSCIIPTION 


RECREATION  AND  PARK 

Reconstruction  &  Replacement  Section  (Cont'd) 

Fleishhacker  Pool,  Groat  Highway,  conduct 
feasibility  studies  for  enclosure  &  conversion 
to  training  &  competitive  pool 

Huntington  Square,  Califoniia  &  Taylor  Sts., 
replace  irrigation  system 

Aquatic  Park,  reconstruct  &  rehabilitate  ex- 
terior lighting  on  promenade  &  municipal 
pier  ($4,000  appropriated  1966-67) 

Garfield  Square,  25th  &  Harrison  Sts.,  re- 
habilitate landscaped  areas  &  open  play  areas 
to  complement  new  bond-financed  fieldhouse 

Golden  Gate  Park,  Pioneer  Log  Cabin,  replace 
roof  &  bearing  walls  ($3,000  previously  ap- 
propriated) 

Fleishhacker  Playfield,  Sloat  Blvd.  &  Great 
Highway,  reconstruct  carousel  roof  (dna) 

Golden  Gate  Park,  rehabilitate  North  and 
South  Windmills  ,  including  mechanical 
work  to  activate  sp-ars 
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ESSENTIAL 


197C^71  C.I.A.C.  i 

thru             lOTkL  SP'^CIFIC     M\Y0n'3  f 

1967-68        196e-69        19f9-70         1972-73   COGT  PRIOIUTY     BUDGET  | 


.12.0 

23.8 
94.0 

72.5 

17.5 

15.5 

13. S  159.7 


12.0 

23.0 
94.0 

72.5 

17.5 

15.5 

17'j.2 
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ESSENTIAL 


1970-71  C.I. /I.e. 

PROJECT  thru  TOTAL  SPECIFIC  MAYOR'S 

IDENT.    HO.  DESC.nPTIO^  1967-68        1968-69        1969-70  1972-73  COr.T  PRIORITY  BUDGET 


RECREATION  AND  PARK 


Camp  Mather  New  Improvements  Section 


Total  Essential 


7.3       $  231 .6 


$  238. 9 


659.67.103 


659.67.104 


659.67.105 


Camp  Mather,  Tuolumne  Co.,  construct 
dining  pavilion  annex  &  modernize 
existing  pavilion     (Res.  6068) 

Camp  Mather,  Tuolumne  Co.,  replace 
existing  boys'  dormitory  with  enlarged 
facility   (Res.  6068) 

Camp  Mather,  Tuolumne  Co.,  replace  exist- 
ing cabins  north  of  East  Lodge  with  6  new 
cabins,  each  housing  8  persons  (Res.  6068) 


4.0 


1.8 


1 .5 


71. 3n 


92. In 


68  .2n 


75.3 
(4.0) 
(71.3n) 

93.9 

(i.n) 

(92.  In) 

69.7 
(1.5) 
(68. 2  n) 
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DESIRABLE 


PROJECT 
I DENT. NO. 


DE3CRIFTI0N 


l%7-68 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.T.A.C. 

SPECIFIC 
PRIORITY 


M/VYOR'S 
BUDGKT 


RECREATION  AND  PARK 


Grand  Total  Desirable 


$498.7         $774.1        $4,181.0  $5.453.8 


New  Capital  Improvements  Section 


Total  Desirable 


94.1 


772.1  4.086.5  4.952.7 


The  following  24  projects,  which  have  been 
evaluated  as  desirable,  do  not  qualify  for  Ad 
Valorem  tax  financing  in  1967-68  as  essential 
items,  but  nonetheless  would  yield  economic, 
social,  cultural  or  esthetic  benefits: 

1)  to  the  entire  city,  for  example,  by  the 
rehabilitation  of  the  Aquatic  Park  building, 
thus  providing  more  space  for  the  Senior 
Center  and  the  Maritime  Museum;  and 

2)  similar  benefits  to  a  designated  service 
area,  for  example,  the  Mission  Playground 
swimming  pool 
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DESIRABLE 


NO. 


PROJECT 
IDENT.NO. 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR'S 
BUDGET 


I 


656.67.108 


656.67.114 


656.67,109 


656.67.110 


656.67.209 


656.67.117 


RECREATION  AND  PARK 

New  Capital  Improvements  Section  (Cont'd) 

Park-Presidio  Blvd. ,  install  water  meters 
&  automatic  irrigation  system 

IT  IS  RECOMMENDED  THAT  ALL  IRRIGATION 
PROJECTS  BE  SUBMITTED  AS  A  CONTINUING 
CITY-WIDE  PROGRAM  IN  FUTURE  CAPITAL 
IMPROVEMENT  SCHEDULES 

Kezar  Stadium,  install  automatic  irrigation 
system  for  playing  field 

Fleishhacker  Playfield,  Sloat  Blvd.  & 
Great  Highway,  improvemejits  to  playground 
facilities 

Golden  Gate  Park,  45th  Ave.  &  Lincoln  Way, 
construct  new  convenience  station 

Golden  Gate  Park,  Metson  Lake,  construct 
convenience  station 

Aquatic  Park,  Polk  &  Beach  Sts.,  general 
rehabiUtation  of  buildings 

BOND  FINANCING  IS  RECOMMENDED  FOR 
•     Sc™  S6'.:..7  ..17.  RATHER  THAN  AD  VALOREM 

TAX  FINANCING    .  -v  ' 


8.0 


5.0 


16.0 


31.3 


1.1 


18  .7n 


96.5 


46.0 


38.0 


159. 9n 


395. 2n 


104.5 


51.0 


16.0 


31.3 


39.1 


573. 8n 


PROJECT 
IDENT.NO. 


DESCRIPTION 


RECREATION  AND  PARK 

New  Capital  Improvements  Section  (Cont'd) 

656.67,121        Golden  Gate  Park,  Wilhelmina  Gardens, 

rehabilitation  &  development  of  wind 
protection 

656,67,202         Duboce  Park,  Duboce  Ave.  &  Scott  St., 

construct  fieldhouse 

Projects  656.67.202  (Duboce  Park);  . 

655.67.211  (Alamo  Square); 

656.67.212  (Buena  Vista  Park),  and 
656.67.517  (Golden  Gate  Park  Pan- 
handle) are  within  a  one-mile  radius 
&  would  all  require  partial  redevelop- 
ment of  existing  parks 

IT  IS  RECOMMENDED  THAT  A  JOINT 
STUDY  OF  BUILDING  PROPOSALS  FOR 
SAID  PARKS  BE  CONDUCTED  BY  THE 
RECREATION  &  PARK  DEPT.  AND  DEPT. 
OF  CITY  PLANNING  PRIOR  TO  1968-69 

656.67.211        Alamo  Square,  Hayes  &  Steiner  Sts.,  con- 
struct recreation  building ,  improve 
children's  area  &  redevelop  site 


-]62- 


DFSTRABLE 


1970-71  C  I  A  0 

196S-69        l.,,.,n  ,,^7,  Zf  =^  = 


2,0 


53.0 


55.0 


2.0 


85. In 


87.1 
(2.0) 
(85.  In) 


3.0 


135. 4n 


138.4 
(3.0) 
(135. 4n) 


PROJECT 

No.         IDENT.  No.  DESCRIPTION 


RECREATION  AND  PARK 
New  Capital  Improvements  Section  (Cont'd) 

656.67.212  Buena  Vista  Park,  Haight  &  Baker  Sts., 

Install  landscaping,  roads,  paths  & 
childre'n's  area 

656.67.213  Alta  Plaza,  Clay  &  Scott  Sts.,  construct 

fieldhouse 

BEFORE  MAJOR  RECREATION  BUILDINGS  ARE 
BUILT  IN  PARKS  (e.g..  Project  656.67.213), 
CONTINUING  EFFORTS  SHOULD  BE  MADE 
TO  UTIUZE  GYMNASIUM  &  PLAYYARD  SPACE 
AT  NEARBY  SCHOOLS  MORE  EXTENSIVELY 

12      656.67.111        Parkside  Square,  26th  Ave.  &  Vicente  St., 

enlarge  fieldhouse  &  improve  landscaping 

656.67.401  Candlestick  Park  Stadium,  install  heating 

for  box  seats 

656.67.402  Candlestick  Park  Stadium,  install  freight 

elevator  included  in  original  design  but 
omitted  in  construction 

656.67.403  Candlestick  Park  Stadium,  install  passenger 

elevator  from  ground  level  to  office  levels 
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DESIRABLE 


1867-68 


1968-69 


1969-70 


1970-71 
thru 

1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR' ^ 
BUDGET. 


'ft 


5,0  210. On  215.0 

(5.0) 
(210. On) 

2.0  90. 6n  92.6 

(2.0) 
(90.6n) 


33.3  33.3 

39.5  39.5 

116.0  116.0 

49.0  49.0 
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DESIRABLE 


PROJECT 
IDENT.  No. 


656.67.404 


656.67.405 


656.67.507 


DESCRIPTION 


RECREATION  AND  PARK 

New  Capital  Improvements  Section  (Cont'd) 

Golden  Gate  Park,  34th  Ave.  &  Lincoln 
Way,  construct  convenience  station 

Golden  Gate  Park,  43rd  Ave.  &  South 
Drive,  construct  convenience  station 

Sharp  Park,  San  Mateo  County,  construct 
storage  bldg .  for  rifle  range  facility 


656.67.511         Funston  Playground,  Chestnut  &  Buchanan 

Sts . ,  construct  recreation  building 


656.67.512        Funston  Playground,  Bay  &  Laguna  Sts., 

construct  covered  swimming  pool 


656.67.513        Mission  Playground,  19th  &  Linda  Sts., 

construct  recreation  building 


1967-68 


1968-69 


1969-70 


1970-71  C.I.A.C.  i 

thru  TOTAL         SPECIFIC  MAYOl', 

1972-73         COST  PRIORITY  BUDGI 


31.3 


31.3 


55.7 
(3.0) 
(52. 7n) 

643.2 
(10.0) 
(633.2n) 

889.0 
(14.0) 
(8  75.  On) 

230.0 

(6.0) 
(224. On) 


31.3 


31.3 


55.7 
(3.0) 
(52. 7n) 

643.2 
(10.0) 
(633.2n) 

889.0 
(14.0) 
(8  75. On) 

230.0 
(6.0) 
(224.  On) 


PROJECT 
Ho.  IDENT.  No. 


DESCRIPTION 


RECREATION  AND  PARK 

New  Capital  Improvements  Section  (Cont'd) 

22  656.67.514        Mission  Playground,  19th  &  Linda  Sts.,  con- 

struct new  covered  swimming  pool 

IT  IS  RECOMMENDED  THAT  FUNDS  FOR  A 
SWIMMING  POOL  AT  PROPOSED  BAYS  HO  RE- 
HUNTERS  POINT  PLAYGROUND,  PROJECT 
656.67,508,  BE  INCLUDED  IN  ANY  PRO- 
POSED BOND  ISSUE  FOR  OTHER  SWIMMING 
POOLS 

23  656.67.515        Larsen  Square,  19th  Ave.  &  Ulloa  St.,  con- 

struct recreation  building 


24      656.67.516        Outer  Richmond,  Clement  St.  at  33rd  Ave. , 

construct  recreation  center 


-165- 


DESIRABLE 


1970-71  C.I.A.C. 
thru  TOTAL         SPECIFIC  MAYOR'; 

1967-68  1968-69       1969-70         1972-73       COST  PRIORITY  BUDGEi; 


1,041.0  1,041.0 
(14.0)  (14.0) 
(1,027  .On)   (1,027. On) 


230.0  230.0 
(6.0)  (6.0) 

(224. On)  (224. On) 

159.6  159.6 
(3.0)  (3.0) 

(156. 6n)  (156. 6n) 
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DESIRABLE 


No. 


PROJECT  ^ 
IDENT.  No.. 


DESCRIPTION 


1967-68 


1968-6S 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


RECREATION  AND  PARK 


Reconstruction  &  Replacement  Section 


Total  Desirable 


355.  S 


2.0 


94.5    $  452.0 


651.67.116 


651.67.201 


651.67.202 


651.67.118 


The  following  four  projects ,  although 
they  do  not  qualify  as  essential  items, 
would  benefit  the  respective  service 
areas 

Ina  Coolbrith  Park,  Vallejo  &  Taylor  Sts., 
general  rehabilitation:  reconstruct  paths, 
stairs  &  paving;  install  benches,  new 
planting  &  irrigation  system 

Franklin  Square,  16th  &  Bryant  Sts., 
general  rehabilitation:  install  new 
landscaping,  paths,  paved  areas, 
lawns,  park  furniture,  &  irrigation 
system  ($2,500  previously  appropriated) 

Lafayette  Square,  Washington  &  Laguna 
Sts  ,  general  rehabilitation:  construct 
children's  playground  &  mothers'  area  in 
eastern  section,  augment  irrigation  system 

Jefferson  Square,  Turk  &  Gough  Sts.,  general 
rehabilitation:  revise  paths ,  install  new  plant- 
ing,  &  reconstruct  irrigation  system 


29.5 


142.0 


184.0 


2.0 


94.5 


29,5 


142.0 


184.0 


96.5 
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DESIRABLE 


No. 


PROJECT 
IDENT.  No. 


DESCRIPTION 


1967-68 


1968-69  1969-70 


1970-71 
thru 

1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR': 
BUDGET 


RECREATION  AND  PARK 


Camp  Mather  New  Improvements  Section 


Total  Desirable 


$  49.1 


49.1 


The  following  two  projects  do  not  qualify 
for  ad  valorem  tax  financing  in  1967-68  as 
essential  items,  but  would  contribute  to 
the  efficient  operation  of  the  facility 


659.57.102 


659.57.101 


Camp  Mather,  Tuolumne  Co.,  pave  perimeter 
&  bunkhouse  roads,  also  parking  &  loading 
areas 

Camp  Mather,  Tuolumne  Co.,  construct 
recreation  pavilion 


15.6 


33.5 


15.6 


33.5 
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ACCEPTABLE 


PROJECT 
IDE  NT.  No. 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR'! 
BUDGET: 


RECREATION  AND  PARK 


656.67.216 


656.67.301 


656.67.302 


New  Capital  Improvements  Section 

Total  Acceptable 

The  following  7  projects,  which  have  been 
evaluated  as  acceptable,  appear  to  meet  a 
public  need  but  do  not  seem  completely 
justified  at  the  present  time;  for  example, 
proposals  to  enlarge  fairly  new  recreation 
buildings 

Miraloma  Playground,  Omar  &  Sequoia  Ways, 
enlarge  recreation  building  &  modify  site  plan 


Mountain  Lake  Park,  12th  Ave.  &  Lake  St., 
construct  new  fieldhouse 


South  Sunset  Playground,  40th  Ave.  &  Wawona 
St.,  enlarge  recreation  building  &  modify  site 
plan 


1.3 


1.3 


$  52.6 


40. On 


2.0 


1.3 


$  544.4 


79. 4n 


40.  On 


$  598  .3 


41.3 
(1.3) 
(40.  On) 

81.4 
(2.0) 
(79. 4n) 

41.3 
(1.3) 
(40.  On) 
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ACCEPTABLE 


PROJECT 
Mo.        IDENT.  No. 


f4  ^ 


656.67.303 


656.67.304 


656.67.123 


656.67.517 


DESCRIPTION 


1967-68 


1968-69  1969r70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR'i  >! 
BUDGET.,, 


RECREATION  AND  PARK 

New  Capital  Improvements  Section    (C ont ' d) 

West  Sunset  Playground,  39th  Ave.  &  Ortega 
St . ,  enlarge  recreation  building  &  modify 
site  plan 

Alice  Chalmers ,  Merced  Heights  &  Cayuga 
Playgrounds,  enlarge  3  recreation  buildings 


Bayview  Park,  Le  Conte  Ave.,  install 
irrigation  &  plant  slopes 

Change  in  timing  of  planning  phase  for 
Project  656.67.123  from  1967-68  to 
1969-70 

Golden  Gate  Park  Panhandle ,  construct 
play  area  &  fieldhouse 


1.3 


5.0 


3.0 


40. On 


150. On 


85.0 


150. On 


41.3 
(1.3) 
(40.  On) 

155.0 
(5.0) 
(150. On) 

88.0 


150. On 


PROJECT 
No.    IDENT.  No. 


656.57.113 


656.67.116 


DESCRIPTION 
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1967-68 


1968-69 


1969-70 


DEFERRABLE 

1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR'S 
BUDGET 


RECREATION  AND  PARK 


New  Capital  Improvements  Section 


Total  Deferrable 


Harding  Park  Golf  Course,  install 
automatic  irrigation  system 

PROJECT  656.67M13,  A  LARGE-SCALE 
PROPOSAL,  SHOULD  ,BE  POSTPONED  AS 
LONG  AS.THE  EXISTING  MANUAL  SYSTEM 
REMAINS  USABLE 

The-^^City  Planning  Commission  recom- 
mended a  reduction  from  $20,000  to 
$7,500  for  preliminary  studies  for 
Project  656.67.113 

Ocean  Beach,  Great  Highway,  conduct 
erosion  study 

PROJECT  656.67.116  SHOULD  BE  POST- 
PONED PENDING  COMPLETION  OF  SIMIL^VR 
STUDY  BY  ARMY  ENGINEERS 


$  10.0 


7.5 


$  13.0 


$659.2 


295. On 


2.5 


$760.7  $1.442.9 


760. 7n  1,063.2 
(7.5) 
(l,055.7n) 


2.5 


PROJECT 

IDENT.  No.  DESCRIPTION 


RECREATION  AND  PARK 

New  Capital  Improvements  Section  (Cont'd) 

656.67.206  Glen  Park,  Chenery  &  Elk  Sts.,  re- 
habilitate recreation  center 

PROJECT  556.67,206  SHOULD  BE 
POSTPONED  BECAUSE  EXISTING 
BUILDING  IS  SERVICEABLE 

656.67.207  Excelsior  Playground,  Russia  Ave.  & 

Madrid  St.,  rehabilitate  &  relocate 
playground  bldg.;  redevelop  site  & 
modify  landscaping 

PROJECT  656.67.207  SHOULD  BE 
POSTPONED  BECAUSE  BLDG.  &  SITE 
ARE  USABLE  IN  PRESENT  CONDITION 


656.67.210        South  Park,  South  Park  Ave.  bet.  2nd 

&  3rd  Sts .  ,  install  convenience  station 
&  children's  area 

PROJECT  656.67.210  SHOULD  BE 
POSTPONED  PENDING  AN  INTERDE- 
PARTMENTAL STUDY  OF  CHANGING 
LAND  USE  PATTERNS  IN  THIS  AREA 
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DEFERRABLE 


1970-71  C.I.A.C. 
thru  TOTAL         SPECIFIC  MAYOR'S 

1967-68  1968-69       1969-70  1972-73       CC^ST  PRIORITY  BUDGET 


3.0 


128. 7n 


5.0 


144. 5n 


131.7 
(3.0) 
(128. 7n) 


149.5 
(5.0) 
(144.5n) 


5.0  91.0 


96.0 


PnOJllCT 

^9'    _  DSSC^IPTIO^J 


SCHOOLS  Total  Essential 


Note;  On  January  24,  1967  the  Board  of  Edu- 
cation will  cpnsidarrsbaring  of  costs  "for. Pro- 
ject 745.67.126  to  the  extent  of  the  addi- 
tional expenditure  for  structural  design  to 
accommodate  off-street  parking  on  the  roof 
of  Balboa  Reservoir  for  the  benefit  of  City 
College,  The  Water  Department  has  esti- 
mated this  expenditure  at  $550,000  during 
the  construction  phase  in  19  68-69. 

The  following  16  projects  (i.e.,  660.67, 
101-116)  implement  the  School  Bond 
Program  for  new  construction  &  recon- 
struction approved  by  the  electorate  in 
November  ,19  64 


660.67.101        Diamond  Heights  Elementary,  Duncan  St. 

&  Amber  Drive,  construct  new  school  of 
20  classrooms  ($1,001,100  to  be  expended 
by  end  of  fiscal  year  19  66-67) 

Note;  Cost  estimates  for  this  facility 
have  been  raised  due  to  expansion  from 
12  to  20  classrooms 
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ESSENTIAL 


1967-68        1968-69        1969-70         1972-73  COST 


$12,439.4     $8,445,3      $3,110.5      $20.077.2  $44,072.4 


1970-71  C.I.A.C. 

thru  TOTAL  SPECIFIC  MYOH'S 


89.9b  89.9b 


PRIORITY  BUDGET 


PROJECT 

imm,  rTO.   DESCRIPTIOn 


SChOOLS  (Continued) 


660.67.102  City  College,  Phelan  &  Ocean  Aves.,  con- 
struct Educational  Service  Building 
($468,000  to  be  expended  by  end  of  fiscal 
year  1966-67) 

660.67.103  City  College,  Phelan  &  Ocean  Aves. ,  con- 
struct bldg,  for  laboratories  &  classrooms 
($470,100  to  be  expended  by  end  of  fiscal 
year  1966-67) 

660.67.104  Paul  Revere  Elementary  Annex,  Folsom  St.  & 

Tompkins  Ave. ,  demolish  8 -classroom  bldg. , 
enlarge  site,  construct  bldg.  of  12  to  14 
classrooms,  office,  &  all-purpose  room 
($464,000  to  be  expended  by  end  of  fiscal 
year  1966-67)  (R66.10) 

660.67.105  El  Dorado  Elementary,  Delta  St.  &  Wilde  Ave. , 

construct  addition  of  10  classrooms,  office, 

&  all-purpose  room  ($41,200  to  be  expended 
by  end  of  fiscal  year  19  66-67) 

660.67.106  Buena  Vista  Elementary ,  formerly  Stan- 
King  Elementary  Annex,  25th  &  Utan 
demolish  12-classroom  bldg. ,  construct  bldg. 
of  16  classrooms,  offices,  &  all-purpose  room 
($53,000  to  be  expended  by  end  of  fiscal  year 
1966-67) 


ESSENTIAL 

1970-71  C.I.A.C. 

thru  TOTAL           SPECIFIC     MAYOR »S 

1967-68  1968-69        1969-70   1972-73  COST  PniORITY  BUDGET 

598.0b  598.0b 

575.3b  575.3b 

535.0b  535.0b 

556.3b       109.5b  ^".Sb 

713.9b         181.1b  895.0b 


PROJllCT 

IDTiW.  HO.  DESCRIPTION! 


SCHOOLS  (Continued) 

660.67.107  Burnett  Elementary  School  Annex,  1551 

Newcomb  St, ,  demolish  3-classroom  bldg. , 
construct  bldg,  of  12  classrooms  &  all- 
purpose  room  ($66,000  to  be  expended  by 
end  of  fiscal  year  1966-67) 

660.67.108  Potrero  Junior  nigh,  19th  &  Carolina  Sts., 

construct  new  school  with  facilities  for 

9  00  students  ($853,700  to  be  expended  by 
end  of  fiscal  year  19  66-67) 

660.67 . 109  Visitacion  Valley  Junior  High,  Raymond  Ave, 

&  Elliott  St. ,  construct  new  school  with 
facilities  for  900  students  ($53,700  to  be 
expended  by  end  of  fiscal  year  1966-67) 

660.67.110  Bret  Harte  Elementary,  1035  Gilman  Ave., 

construct  10-classroom  addition  on  enlarged 
site  ($285,000  to  be  expended  by  end  of  fis- 
cal year  19  66-67) (R66,9  &  R66.13) 

660.67.111  Grattan  Elementary,  Grattan  &  Shrader  Sts. , 

demolish  15-classroom  bldg.,  enlarge  site, 
construct  bldg.  of  20  to  22  classrooms, 
offices,  &  all-purpose  room  ($172,000 

to  be  expended  by  end  of  fiscal  year  1966-67) 
(R66.8) 


-174- 


ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SP^XIFIC  MAYOR'S 

1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDGET 


485.5b         108.5b  594.0b 


1,903.0b        937,2b  2,840.2b 


1,903.0b        937,2b  2.840.2b 


340.0b         129.3b  ^^^'^^ 


238,0b  903.0b 


1,141.0b 


NO. 

PROJECT 
IDEl^T. 

• 

DESCRIPTION 

SCHOOLS  (Continued) 

12 

i 

w 

660.67 

.112 

Cabrillo  Elementary,  25th  Ave.  &  Cabrillo 
St.,  demolish  14-ciassroom  bldg.,  enlarge 
site,  construct  bldg.  of  20  to  22  classrooms, 
offices,  &  all-purpose  room  ($172,000  to 
be  expended  by  end  of  fiscal  year  1966-67) 
(R66.il) 

13 

660.67 

.113 

Diamond  Heights  Senior  High,  O'Shaughnessy 
Blvd.  &  Portola  Drive,  new  school  with 
facilities  for  2,000  students  ($375,400  to  be 
expended  by  end  of  fiscal  year  1966-67) 

14 

660.67 

.114 

School  modernization  &  rehabilitation  pro- 
gram for  general  improvements  to  schools  & 
grounds  to  prolong  useful  life  of  bldg.  &  to 
maintain  safe  &  effficient  facilities      ,  , 
($2,9  00,000  to  be  expended  by  end  of  fis- 
cal year  1966-67) 

15 

660.67.115 

Various  buildings,  structural  improvements 
where  necessary  (Field  Act  requirements) 
($235,000  to  be  expended  by  end  of  fiscal 
year  1966-67) 

660.67 

.116 

Tf^mnnrarv  classrooms.  various  locations, 
replace  with  40  to  50  classrooms  in  perman- 
ent buildings  ($349  ,000  to  be  expended  by 
end  of  fiscal  year  19  66-67) 

ESSENTIAL 


1970-71  C  I  A  C 


238,0b        903.0b  1,141.0b 


2,190.0b     2,532.0b        663.3b  5,385.3b 


1,500.0b     1,100.0b        505.0b  3,105.0b 


240,0b        525.0b     1,000.0b  1,765.0b 


333.5b  79.5b        942.2b  1,355.2b 


PIOJ^GT 

IDTiTT.  m,   DESCRIPTION 


SCHOOLS  (Cont'd) 

660,67.401  Proposed  school  modernization  &  rehabili- 

tation rprogram  for  general  improvements 
to  schools  &  grounds  to  prolong  useful  life 
of  buildings  &  to  maintain  safe  &  efficient 
facilities  (Res.  6068) 

Project  660.67.401  will  be  a  continuation 
of  Project  660.67.114  to  be  financed  by 
a  bond  issue  proposal 

Note:  Project  660.67.401  extends  two 
years  beyond  the  span  of  the  six-year 
program;  the  estimated  total  cost  to  be 
financed  from  the  proposed  bond  issue 
will  be  $33,462,000.   The  scope  of  the 
proposed  bond  issue  in  Project  660.67. 
401  and  the  selection  of  facilities  to  be 
included  in  the  modernization  program 
are  subject  to  modification  in  the  light 
of  recommendations  to  be  submitted  to 
the  Board  of  Education  by  the  Stanford 
Research  Institute  in  the  Spring  of  1967 
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ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SPECIFIC  MAYOR'S 

1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDGET 


$ 

$20,077.2n  20,077.2n 
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DESIRABLE 


FHCj:;cT 
id::;?tt.  m. 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SP^.CIFIC 
PRIORITY 


MAYOR'S 
BUDGET 


SCHOOLS 


Total  Desirable 


$  420,0 


$  420.0 


660.67.301 


Warehouse  for  crafts  workmen,  Islais 


420, Oo 


420.00 


Creek  property,  Toland  St.  &  Newcomb 
Ave. 

Facilities  for  workmen  employed  by  the  School 
District  are  now  at  two  locations ,  and  the 
disposition  of  these  properties  is  uncertain. 
The  City-owned  property  at  Islais  Creek  pro- 
vides a  site  large  enough  to  replace  and  con- 
solidate these  existing  facilities . 

Note:  Although  Project  660,67.301  appeared 
In  previous  reports  as  a  funded  first-year 
item,  construction  has  not  yet  been  started, 
and  no  expenditures  have  been  made  for 
project  costs. 


PROJECT 
IDSNT.  NO. 


DESCRIPTION 


PUBLIC  UTILITIES 

S  .  F .  International  Airport 

Total  Essential 

The  following  42  projects 

will  serve  public  convenience  & 
safety,  reduce  costly  maintenance,  or 
provide  economic  benefits  to  the  City 

The  general  priority  rating  of  "essential" 
as  applied  to  any  project  in  the  following 
schedule  which  would  be  financed  wholly 
or  in  part  from  a  proposed  bond  issue  is 
subject  to  the  limitations  set  forth  in 
Res.  6068 

725.67.101  Reconstmction  of  landing  field  pavement, 

continuing  program 


725.67.102 


Terminal  Buildings,  modifications  & 
additions  (Project  725.67.102  was  listed 
as  projects  K2  &  K3  in  1966-67  C .  I. P.) 
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ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SPECIFIC  MAYOR'S 

1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDGET 


$25,343.0    $21,705.0    $19,520.0    $38,085.0  $104,653.0 


450.0  200. Or         200. Or  600.0  1,450.0 

(250  On)  (250. On)         (500. On) 

200  Oo  (350.0r)  (750.0r) 

200. On  200. On        200. On  700. On  1,300. On 


PROJECT 
NO.       IDENT.  NO. 


DESCRIPTION 


S .  F .  International  Airport  (Cont'd) 
725,67.103  Runway  extension  28 fill  operation  only 


725.67,104  Aircraft  Parking  Aprons,  reconstruc- 

tion; construct  apron  servicing  facilities 


725.67.105  Air  Cargo  Facility ,  construct  interim 

facilities 

725.67.106  Taxlways  H  and  others,  new  construc- 
tion including  fillets  (Phase  I) 


725.57.107  Piers  D,  E,  F,  &  G,  expand  terminal 

aprons  &  related  taxiways 

725.67.108  Pier  D,  construct  additional  aircraft 

gate  positions  &  waiting  room  space 
foi  jaiyer  types  of  jet  aircraft 

725  67  109  Addition  to  Pier  E,  expansion  of  waiting 

room  space  to  handle  larger  types  of  jet 
aircraft 
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ESSENTIAL 


1970-71  C.I.A.C. 
thru  TOTAL  SPECIFIC  MAYOR'S 

1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDGET 


$3,300.0  $3,300.0 

(2, 300.  Or)  (2, 300.  Or) 

(l,000.0o)  (l,000.0o) 
(FAA) 

200. On  100. Or                          200. Or  500.0 

(2  00.  On) 
(3  00.  Or) 

1,500. On  2, 000. On                                          3, 500. On 

250.0  •  150. Or         550. Or  950.0 

(100. On)  (100. On) 

(150.  Or)  ^850.0r) 

1^150. On  750. On        750. On       2, 650. On 

1,000. On  700. On                                          1,700. On 


800. On 


810. On 


1,610. On 


PROJECT 

NO.        IDENT.  NC.   DESCRIPTIOIM 


S .  F .  International  Airport  (Cont'd) 

725.67.110  Construct  satellite  pier  approximately 

800  feet  southerly  of  Piers  F  &  FF 

725.57.111  Construct  Extension  to  Pier  G 

725.67.112  Entrance  Road,  landscaping  &  improve- 
ments 

725.67.113  Entrance  &  circulation  roads,  new  con- 
struction (Phase  I) 

725.67.114  Maintenance  Base  Area,  develop  taxiway 

access  for  expected  operations  expansion 

725.67.115  Utilities  Extension,  continuing  program 


725.67.116  Taxiway  Lighting,  installation  (Phase  I) 

725.67.117  Auto  Parking  Garage,  construct  second  & 

third  stages 

725.67.  US  Approach  Light  Systems,  construct  sup- 

porting structures 
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ESSENTIAL 


1970-71  C.I.A.C. 
thru  TOTAL  SPECIFIC  MAYOR'S 

1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDGET 


$1,150. On   $1,250. On        150. On  §2, 550. On 

1,200. On     1,300. On     1,400. On  3, 900. On 

50. Or  50. Or 

1,000. On        800. On  1,800. On 

450. On  450-On 

250. On  20. Or  80. Or         600. On  950.0 

(8  50.  On) 

(100.  Or) 

100. On  300. On  400. On 

550. On     9, 700. On     3, 500. On     8  , 250. On      22, 000. On 


100  On  480.0  580.0 

100-0"  ^^^^^^^^  (300^0^) 

(280.  Or)  (280.  Or) 


PROJECT 
NO.        IDENT.  NC. 


725.67.120 


725.57.121 


725.67.124 


725.57.125 


725.67.126 


DESCRIPTION 


S .  F .  International  Airport  (Cont'd) 

New  firehouse  &  airport  maintenance 
facilities,  construct 

Coast  Guard  sea  rescue  facility,  re- 
locate northerly  of  proposed  air  cargo 
center  which  will  utilize  site  of 
existing  Coast  Guard  Station 


725 . 57 . 122  Air  Cargo  Center,  construction  of  fill 


725.67.123  Air  Cargo  Center,  development  of  site 


Construct  executive  aircraft  parking  & 
servicing  facilities 

Drainage  Control  System,  install  im- 
provements 

Various  locations ,  install  protective  fenc- 
ing to  reduce  hazards  of  jet  blasts 
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ESSENTIAL 


1970-71  C.I, A. Co 

thru  TOTAL  SPECIFIC  MAYOR'S 

1967-68        1968-69        1969-70  1972-73  COST  PRIORITY  BUDGET 


3^a;:Qnj  500.  On  8  50. On 

400. On  400. On 


7, 710. On  7, 710. On 

2^200. On.  1,420. On    10, 300. On      13, 920. On 

250.0n  250. On 


100. On 


100. On 


150. Or 


250.0 
(100. On) 
(150.  Or) 


100. On 
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ESSENTIAL 


PROJECT 


DESCRIPTION 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SP^.CIFIC  MYOR'S 
PRIORITY  BUDGIIIT 


26 


27 
28 

29 


30 


31 
32 
33 


725.67.127 


725.67.128 
725.67,201 

725.67.202 
725.67.203 


725.67.206 


S.  F.  International  Airport  (Cont'd) 

San  Francisco,  construct  heliport,  site  to 
be  determined 

IT  IS  RECOMMEiSfDED  THAT  SELECTION  OF 
SITE  FOR  PROJECT  725,67.127  BE  COORDINATED 
AT  DEPARTMENTAL  LEVEL  PRIOR  TO  MANDATORY 
REFERRAL  FOR  SITE  ACQUISITION 

Enlarge  Field  Crash  Station  No.  2 

Waste  treatment  facilities,  new  con- 
struction 

Acquire  several  parcels  of  property  for 

Air  Cargo  Center,  new  terminal  area  &  Runway 

19L 

Construct  third  (north)  terminal  building 
to  provide  20  additional  aircraft  gate  posi- 
tions 


500. On 


725.67.204  Pier  B  &  Concourse,  modifications  &  additions 

725.57.205  Pier  C  &  Concourse,  modifications  &  additions 


Terminal  complex  road  network,  construct 
additions,  including  grade  separation  & 
transportation  system 


33. Or 


1,000. On 


150. On 


70. On 
70. On 


2, 000. On 
280. On 


50.  On 


630. On 


1,900. On     2, 000. On 


500. On 


33. Or 
3, 000. On 

430. On 


840. On     6, 400. On     7, 000. On      14, 240. On 


750. On 
70. On 
3, 900. On 
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ESSENTIAL 


?hcj:::;gt 


D'^SCRIPTION 


1967-68        1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 

casT 


C.I.A.C. 

SP^^CIFIC  mYOH'S 
PRIORITY  BUDGTl^T 


725.67.207 


S  .  F .  International  Airport  (Cont'd) 

Air  Navigation  Aids,  install  additional 
electronic  &  visual  aids 


725.67.208  High  Speed  Exit  Taxiways,  construction 


lOO.On 


275. Or        240. Or 


150. Or 


250.0 
(100.  On) 
(150.  Or) 

515. Or 


725.57.209 


725.57,210 


725.67.301 


725.57.302 


725.67.501 


725.67.502 


Construct  employee  automobile  parking 
lot 

Electronic  Surveillance ,  vehicular  traffic 
control 

Extension  of  Runway  28 R,  pavement  con- 
struction 


Landing  field  improvements  to  accommo- 
date supersonic  aircraft 

Runway  IL  and  Runway  19R,  construct 
extension 

Freeway  connection  to  San  Bruno  Freeway, 
new  construction 

THE  FEASIBIUTY  OF  ALTERNATE  MEANS  OF 
FINANCING  PROJECT  725.67.502  SHOULD 
BE  CONSIDERED 


170. On 


50. Or 


1,500.0 
(1,000.  On) 
(500.  Or) 


125. Or 


170. On 


175. Or 


1,500.0 
(1,000. On) 
(500. Or) 


1,000. Or      1,500. Or       2, 500. Or 


1,500. Or        1,500. Or 


1  ,500. Or        1,500. Or 
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ESSENTIAL 


froj;:gt 

IDjIHT.TIC, 


d:5scri?tioh 


1967-68 


196^-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIO'llTY 


mYCR»vS 
BUDGET 


S .  F .  International  Airport  (Cont'd) 


725.67.601  Improve  North  Drainage  Canal  with  levees, 

pumping  station  &  appurtenant  facilities 


$    SOO.On       $  500. On 


PROBGT 

IBW.MO.  D^.5C?JPTI0^'T  

PUBLIC  UTILITIES 

S .  F .  International  Airport 

Total  Acceptable 


725.67.118  Northeast  &  Southeast  Courts,  construct 

parking  structure 

Project  725 . a7 , 1 18  would  provide 
additional  space  for  Rent-a-Car  agencies 

THIS  VALUABLE  PUBUC  PROPERTY  SHOULD 
BE  UTILEED  FOR  THE  THEME  BUILDING 
FACILITIES  IN  PROJECT  725.67.401 

Rent-a-Car  Agencies  might  lease  space 
in  the  proposed  parking  garage  expansion 
(Project  725.67.117)  until  public  parking 
demand  requires  the  entire  garage. 
Ground  level  of  these  Courts  might  still 
be  used  for  pick-up  &  delivery  of  rental 
cars 

A  Rent-a-Car  storage  lot  could  be  located 
in  one  of  the  runway  clear  zones ,  on  air- 
port property  westerly  of  the  Bayshore 
Freeway,  or  on  private  property ,  without 
causing  major  inconvenience  to  the 
concessionaire 
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ACCEPTABLE 


1970-71  C.I.^i.G. 

thru             TOTAL  8P3CIFIC  MYOR'3 

1967-68  1968-69        1969-70         1972-73  COST  PniOUri  BUDGET 


$       50.0        $1,050.0     $1.200.0     $1.400.0  $3.700.0 
50. On       1,050. On     1,200. On        200. On       2, 500. On 


I 


S.  F.  International  Airport  (Cont'd) 


725.57,401  Roof  of  parking  garage,  construct  Theme 

Bldg.  with  heliport,  restaurant,  passenger 
facilities  &  office  space 

THE  PASSENGER  FACIUTIES,  RESTAURANT 
&  OFFICE  SPACE  IN  PROJECT  725.67.401 
WOULD  BE  MORE  APPROPRIATELY  LOCATED 
IN  THE  NORTHEAST  OR  SOUTHEAST  COURTS 
ADJOINING  EXISTING  OFFICE  SPACE  AND 
TERMINAL  FACIUTIES.   MORE  EFFICIENT 
FLOW  OF  PASSENGERS  AND  OFFICE  WORK 
WOULD  RESULT  FROM  PLACING  THESE 
FACIUTIES  NEXT  TO  EXISTING  TERMINAL 
BUILDINGS  AND  OFFICES  AND  USING 
GROUND  LEVEL  FOR  PICK-UP  AND  DELIVERY 
OF  RENTAL  CARS 


-186-  ACCEPTABLE 


1970-71  C.I. (I.e. 

thru  TOTAL  SP^.CIFTC  MIYO'l'S 

1967-68        196S-69        1969-70         1972-73  COST  PRIORITY  BUDG13T 


1,200. On       1,200. On 
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ESSENTIAL 


PROJECT 
IDaOT.  HO. 


DESCRIPTIOTT 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C.  ,; 

•SPECIFIC  MIYOR'S  ,ll 
PRIORITY  BUDGET 


;4 


PUBLIC  UTILITIES 


Municipal  Railway 


Grand  Total  Essential 


$12,171.1      $5,300.8  $20,720.4 


$31,937.9 


$70,130.2 


All  projects  in  the  Municipal  Railway  schedule 
have  been  rated  as  essential.  The  program  is 
most  urgently  needed  to  provide  modrm,  safe  & 
fast  transit  equipment  and  supporting  facilities 
to  replace  San  Francisco's  completely  obsolete 
rolling  stock  and  deteriorated  physical  plant 
concurrently  with  the  beginning  of  BARTD  oper- 
ations . 

The  Department  of  City  Planning  is  now  revising 
the  Transportation  Section  of  the  Master  Plan, 
to  be  presented  to  the  City  Planning  Commission 
for  adoption  in  the  summer  of  1967,  and  all 
projects  are  therefore  subject  to  further  review 
after  completion  of  the  current  studies. 

The  general  priority  rating  of  "essential"  as 
applied  to  any  project  in  the  following  schedule 
which  would  be  financed  wholly  or  in  part  from  a 
proposed  bond  issue  is  subject  to  the  limitations 
set  forth  in  Resolution  6068  . 


PRCJECT 

IDSNT.  Wr.  DBSCRIPTION 


Municipal  Railway  (Cont'd) 

Rolling  Stock  (except  cable  cars) 

Total  Essential 

735.67.101         Replace  520  worn  out  &  obsolete  motor 

coaches 


735.67.201        Convert  105  streetcars  for  multiple  unit 

operation 

7 3 5 . 67 . 30 1        New  streetcars  to  replace  existing 

streetcars 

735.67.304        Replace  360  trolley  coaches  with  350 

new  coaches 


ESSENTIAL 


1970-71  C.I.A.C. 

thru            TOTAL  SPl^CIFIC     MAYOR*  Sri 

1967-^8  1968-69  1969-70  _      _l?72-73  COST  PRIORITY     BUDGET  '? 


$6.597.0     $3,925.0    $18,699.0    $15.773.0  $44,994.0 

6,597.0       2,716.0       2,716.0       8.148.0  20,177.0 

(3,298.5)     (1,358.0)     (1,358.0)     (4,074.0)  (10,088.5) 

(3,298.5o)   (l,358.0o)   (l,358.0o)   (4,074.0o)  (10,088.5o) 

1,209. On  1.209. On 

10,898. On  10,898. On 


5. 085. On     7, 625. On      12, 710. On 
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ESSENTIAL 


1970-71  C.I.A.C.  ,;i 

PROJECT  thru  TOT/\L  SPECIFIC  MAYO^.'S* 

imm.  iJO.  DESCRIPTION  1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDG^.T 


Municipal  Railway  (Cont'd) 

Tunnel  Improvements    Total  Essential  $      412.0      $    160.0     $  1,003.0     $2,342  .0      $  3,917.0 

735.67.102         Twin  Peaks  Tunnel,  improve  signal  system  4 12. On  412.0 

PROJECT  735.67.102  SHOULD  HAVE  HIGHEST 
PRIORITY  AND  SHOULD  BE  INSTALLED  BE- 
FORE SUBWAY  OPERATION  OF  STREETCARS 
BEGINS 

735.67.207         Forest  Hill  station,  Laguna  Honda  &  160. On  160.0 

Dewey  Blvds.,  install  automatic  elevator 
equipment 

IT  IS  RECOMMENDED  THAT  PROJECTS 
735.67.207  &  504  BE  COORDINATED  WITH 
TRAFFICWAYS  PROJECTS  670.67.204,  PEDES- 
TRIAN OVERCROSSING  OF  LAGUNA  HONDA 
BLVD.  AT  DEWEY  BLVD.  &  670.67.115 
WHICH  INCLUDES  LOADING  ZONE  FOR 
AUTOS  &  FEEDER  BUSES.   IT  IS  ALSO  RECOM- 
MENDED THAT  AN  ADDITIONAL  STATION  EN- 
TRANCE EAST  OF  LAGUNA  HONDA  BLVD.  BE 
CONSIDERED  AS  AN  ALTERNATIVE  TO  THE 
PEDESTRIAN  OVERPASS 
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.•E.SSiiN;TjtA-L 


PROJECT 
No.       IDENT.  No. 


DESCRIPTION 


1967-68 


1968-69  1969-70 


1970-71  G.I.A.C. 

thru  TOTAL         SPECIFIC  MAYOR'^, 

1972-73       COST  PRIORITY  BUDGET, 


735.67.303 


735.67.403 


735.67.502 


735.67.504 


Municipal  Railway 

Tunnel  Improvements  -  (Cont'd) 

Twin  Peaks  Tunnel,  rehabilitate  tunnel 
structure 

Twin  Peaks  Tunnel,  replace  track 

Sunset  Tunnel,  Duboce  Ave.  to  Carl 
St.  ,  replace  track 

Forest  Hill  station,  Laguna  Honda  & 
Dewey  Blvds  . ,  install  escalators 


1,003  .On 


973  . On 


391. On 


978  .On 


1  ,003. On 


973. On 


391  .On 


978 .On 


!J0. 

imm,  m. 

DIDSCRIPTI^ 

Municipal.Jlall%iaiy.  V. , 

Surface  Tracks          Total  Essential 

\ 

1 

735.67.116 

Judah  St. ,  30th  Ave.  to  42nd  Ave. , 
reconstruct  track  ($800,000  previously 
appropriated) 

2 

735.67.401 

Ocean  Ave,  from  Phelan  Ave.  to  San 
Jose  Ave. ,  San  Jose  Ave.  from  Ocean 
Ave .  to  Niagara  Ave . ,  reconstruct 
track 

IT  IS  RECOMMENDED  THAT  THE  ¥J 
GAR  UNE  TRACKS  BE  EXTENDED  TO  THE 
BARTD  STATION  AT  BALBOA  f  AKJs.  A5  a 
PART  OF  PROJECT  735.57.401 

•  3 

735.67.404 

Judah  St.,  "N"  line,  replace  track 

4 

735.67.405 

TaravalSt.,  "L"  line,  replace  track 

5 

735.67.507 

Church  St.,  "J"  line,  replace  track 

PROJECTS  735.67.404,  405  &  507 
SHOULD  BE  SCHEDULED  FOR  COMPLETION 
BY  THE  TIME  BARTD  BEGINS  OPERATIONS . 

'^nr-    cn    CH"?  QTTOTTTD  RE  CO- 
PROJECT  735.67.50/  biiuui^i^  d£. 

ORDINATED  WITH  PAVEMENT  RECONSTRUC- 
TION 670.67.205 
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ESSENTIAL 


1970-71  C.I.A.C. 

thru  TOTAL  SPECIFIC  mYORjS'i! 

1967-68        1968-69        1969-70         1972-73  COST  PRIORITY     BUDGET  . 


400.0  $  5,633.6  $6,033,6 

400.0  400.0 


514.0  514.0 


1,S61 .On 
l,510.6n 
1,025. On 


l,S61.0n 
l,510,6n 
1,025. On 
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ESSENTIAL 


no. 


PROJECT 


735.67.601 


 DESCRIPTION!^ 

Municipal  Railway 
Surface  Tracks  (Cont'd) 


Ocean  View  right-of-way,  St,  Francis 
Circle  to  19th  Ave.  &  Junipero  Serra 
Blvd.,  replace  track 

PROJECT  735,67.601  SHOULD  BE  CO- 
ORDINATED WITH  SANITATION  PROJECT 
425.67.504,  19TH  AVE.  SEVVER,  & 
TRAFFICWAYS  PROJECT  670.67.410, 
GRADE  SEPARATION  AT  PORTO  LA  DRIVE 
&  JUNIPERO  SERRA  BLVD. 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


623. On 


623. On 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR  »!„■. 
BUDGET*' 


735.67.104 


New  Carhouse,  Office  Building.  Related 
Rail  Facilities 

Total  Essential 

Geneva  Carhouse,  Geneva  &  San  Jose 
Aves.,  install  sprinkler  system 

PROJECT  735.67.104  IS  ESSENTIAL  FOR  FIRE 
PROTECTION  IN  THE  PERIOD  BEFORE  CON- 
STRUCTION OF  THE  NEW  CARHOUSE  PROPOSED 
IN  PROJECTS  735.67.109  &  110 


$3.512.0         $851.0         $214,0  $3,455.0 


71.0 


$8 .032.0 
71,0 
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ESSENTIAL 


NO. 


PROJECT 
IDSNT.NO. 


DESCRIPTION 


1967-68 


1968-69  1969-70 


1970-71 
thru 
1972-73 


TCTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR"  311 
BUDGET  '. 


735.67.109 


735.67.110 


735.67.111 
735.67.202 


Municipal  Railway 

New  Carhouse,  Office  Bldg.,  Related  Facilities  (Cont'd) 

Property  acquisition  for  new  carhouse  &  1 , 162  .On 

shops ,  site  to  be  determined 

IT  IS  RECOMMENDED  THAT  THE  DEPT. 
OF  CITY  PLANNING  PARTICIPATE  IN  THE 
SELECTION  OF  A  SITE  MORE  CENTRAL  TO 
STREETCAR  OPERATIONS  PRIOR  TO  SITE 
DETERMINATION  FOR  PROJECT  735.67. 
109 

SPECIFIC  SITE  SUBJECT  TO  REVIEW  BY 
CITY  PLANNING  COMMISSION 


Geneva  Carhouse,  Geneva  &  San  Jose  Aves., 
remove  buildings  &  replace  with  new  car- 
house  &  shops  at  new  site 

Track  construction  for  new  carhouse  &  shops 
Rail  storage  yard,  site  to  be  determined 

PROJECT  735.67.202  SHOULD  BE  COORDIN- 
ATED WITH  NEW  CARHOUSE,  PROJECT 

SPECIFIC  OTE  SUBJECT  TO  REVIEW  BY  CITY 
PLANNING  COMMISSION. 


1,956. On 


323. On 


851. On 


1,162. On 


1,956. On 

323. On 
851. On 


-194- 


ESSENTIAL 


NO. 


PROJECT 
IDEIJT.WO. 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR' ^' 
BUDGET 


Municipal  Railway 


735.67.302 


735.67.602 


New  Carhouse,  Office  Building, 
Related  Rail  Facilities  (Cont ' d) 

Elkton  yard ,  San  Jose  &  Niagara  Aves . , 
remove  &  replace  paint  shop 

New  office  building  (site  to  be  deter- 
mined) 

SPECIFIC  SITE  FOR  PROJECT 
735.67.602  IS  SUBJECT  TO  REVIEW- 
BY  CITY  PLANNING  COMMISSION 


214. On  214. On 


3, 455. On       3, 455. On 


-195- 


ESSENTIAL 


PROJECT 
IDENT.MC. 


MSSCRIPTION 


1967-68        1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 

COST 


C.I.A.C.  • 

SPECIFIC  MAYOR' S( 
PRIORITY     BUDGET  '.. 


PUBUC  UTIUTIES 

Municipal  Railway 

Bus  Yards.  Garages,  Repair 

Facilities  Total  Essential 

IT  IS  RECOMMENDED  THAT  THE  VOTING 
MACHINES  NOW  STORED  IN  THE  GEARY 
CARHOUSE  BE  REMOVED  TO  PROVIDE 
MORE  BUS  STORAGE  SPACE 


$806.4 


$200.4 


$1.145.0  $2.151.8 


735.67.106  Ocean  Yard,  Geneva  &  San  Jose  Aves., 

construct  upper  level  parking  deck 

PROJECT  735.67.106  SHOULD  BE 
COORDINATED  V\^ITH  BARTD  BALBOA 
PARK  STATION 

735 . 67 . 107  Kirkland  Yard ,  Stockton  &  North  Point  Sts . , 

reconstruct  paving 


300.0O 


300.00 


735.67.108 


735.67.112 


Presidio  Yard,  Presidio  Ave.  &  Sutter  Sts., 
reconstruct  paving 

Geary  Blvd.  &  Presidio  Ave.  office  build- 
ing ,  construct  film  storage  vault 


62.0 


71.0 


7.4 


62.0 


71.0 


7.4 


PROJECT 
NO.  IDSNT.HO. 


DESCRIPTION 


Municipal  Railway 

Bus  Yards,  Garages.  Repair  Facilities  (Cont'd) 

735 . 67 . 114  Various  locations ,  tree  planting  around 

buildings  &  structures 

735.67.115  Various  locations,  replacement  of  waiting 

stations 

735,67.118        Automotive  shops,  24th  &  Utah  Sts.,  re- 
pair roof 

735.67.120  Kirkland  Bus  Yard,  Stockton  &  North  Point 

Sts.,  construct  bus  cleaning  facilities 

735.67.121  Ocean  Bus  Yard,  San  Jose  &  Ocean  Aves., 

construct  bus  cleaning  facilities 

7  3 5 . 67 . 12 4        Various  locations ,  construct  three  waiting 

shelters 

735.67.203        Automotive  shop,  24th  &  Utah  Sts.,  con- 
struct protective  shelter 

735  .67.204        Presidio  &  Potrero  Yards,  install  fuel  pumps 

735  67  206        Potrero  trolley  coach  yard,  Mariposa  & 
735  .  67 .2Ub         r^^^^^  ^^^^  ^  ^^^^^^^  additional  trolley  wire 

lanes 


-136-  ESSENTIAL 

1970-71  C.I.A.C. 

thru  TOTAL           SPECIFIC     MAYOR' J 

1967-68        1968-69        1969-70         1972-73  COST            PRIORITI  BUDGET 


21.0  21,0 
50.0  50.0 
28.0  28.0 
106. On  106. On 

158. On  158. On 

3.0 


3.0 


87. 6n 

57.8n 
55. On 


87. 6n 

57. 8n 
55. On 


-197- 


ESSENTIAL 


1970-71  C.I.A.C. 

PROJllCT                                                                                                                                                               thru             TOTAL           SPECIFIC  MAYOR'S 
NO.       IDSNT.NO.   DESCRIPTION  1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDGET 

Municipal  Railway 

Bus  Yards.  Garages,  Repair  Facilities  (Cont'd) 

14    735,67.406        Elkton  shops,  San  Jose  &  Ocean  Aves.,  re-  945. On  945. On 

place  maintenance  shops 

PROJECT  735.67.406  SHOULD  BE  CO- 
ORDINATED WITH  PROJECTS  735.67. 
109  &  110,  NEW  CARHOUSE,  &  WITH 
BARTD  BALBOA  PARK  STATION 


15    735.67.503        Geary  carhouse,  Geary  Blvd.  &  Presidio  Ave., 

repair  roof,  skylights  &  drains  &  repave  one 
bay 


200. On  200. On 


PROJECT 
NO.  IDSNT.NO. 


i 


735.67.103 


735.67.122 


735.67.125 


735.67.205 


735.67.407 


DSSCRIFTION 
Municipal  Railway 

Electrical  Power,  Substation  and 
Distribution  System 

Total  Essential 


Geneva  Substation,  Geneva  &  San  Jose 
Aves. ,  roof  repair 

Turk  &  Fillmore  Sts,,  construct  welding 
shed 

Outer  Mission  substation,  London  St. 
&  Russia  Ave.,  constmct  fence 

West  Portal  substation.  West  Portal 
Ave.  6c  Ulloa  St.,  replace  2000  KW 
equipment  with  solid  state  4000  KW 
equipment 

Outer  Market  substation,  construct  new 
automatic  substation  (location  to  be 
determined) 

SPECIFIC  SITE  FOR  PROJECT  735.67.407 
SUBJECT  TO  REVIEW  BY  CITY  PLANNING 
COMMISSION 


-198- 


ESSENTIAL 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PRIORITY 


MAYOR'S  '  ' 
BUDGET  i',: 


$45.1  $110.0 


$1,944.5  $2,099.6 


17.0 


17.0 


24.0 


24.0 


4.1 


110.0 


4.1 

110.0 


619. On  619. On 


i 


PROJECT 
NO.  IDEOT.HC. 


DESCRIPTION 


8 


10 


735.67.408 


735.67.409 


735.67.410 


735.67.505 


Municipal  Railway 

Electrical  Power,  Substation  and 

Distribution  System  (Cont'd) 

Outer  Market  substation,  rearrange  feeders 

Ocean  Ave.  substation,  construct  new 
automatic  substation 

Ocean  Ave.  substation,  rearrange 
feeders 

Taraval  St.,  construct  new  automatic 
substation  (location  to  be  determined) 

SPECIFIC  SITE  FOR  PROJECT  735.67.505 
SUBJECT  TO  REVIEW  BY  CITY  PLANNING 
COMMISSION 


735 . 67  . 506        Taraval  St.  substation,  rearrange  feeders 


ESSENTIAL 


1970-71  C.I.A.C, 

thru  TOTAL  SPECIFIC     MAYOR' S'l 

1968-69        1969-70  1972-73  COST  PRIORITY  BUDGET 


231. On  231. On 

507. On  507. On 

40. On  40. On 

509. On  509. On 


38  .5n 


38. 5n 


-200- 


ESSENTIAL 


1970-71  C.I.A.C. 

PROJECT  thru  TOTAL  SPECIFIC  MAYOR'S 

m,       IDSrIT.NO.  DESCRIPTION  1967-68        1968-69        1969-70         1972-73  COST  PRIORITY  BUDGET 

Municipal  Railway 
Cable  Car  System 

Total  Essential  $398,6  $54.4        $804.4     $1,644.8  $2,902.2 

IT  IS  RECOMMENDED  THAT  THE  FOLLOM  NG 
CABLE  CAR  LINE  EXTENSIONS  BE  INCLUDED  IN 
THE  MUNICIPAL  RAILWAY  PROGRAM: 

POWELL  CABLE  LINE,  TO  FISHERMAN'S 
WHARF  -  $360,000 

CAUFORNIA  CABLE  LINE,  TO 
FERRY  PARK-  $250,000 

1      735.57.105        Cable  car  system,  overhaul  underground  cable 

carrying  facilities 


2 


735.67.113        Cable  car  system,  replace  cable  track  sheaves 


287.0  287.0 

54,4  50.4  44.4  119.8  269.0 

46.0 


3      735.67.117        Cable  car  routes,  install  public  address  system  46.0  ^^aio) 

at  approximately  3  5  car  stops  |^  ^  •  ^'^^  (2  3 .  Oo) 

Project  735.67.117  is  rated  "essential"  as  to 
need  and  concept  only 


PROTFCT  735  67.117  IS  SUBJECT  TO  FURTHER 
^ImUC  ADDRESS  SYSTEM 


-201- 


ESSENTIAL 


NO. 


PR0J3CT 
IDEOT.NC. 


DESCRIPTIOIJ 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC  MAYOR'S 
PRIORITY  BUDGET 


7 
8 


735.67.119 


735.67.123 


735.67.305 


Municipal  Railway 

Cable  Car  System  (Cont'd) 

Mason  &  Washington  powerhouse,  install 
sump  pit  for  oil  &  grease  removal 

California  cable  cars,  reconstruct  grip 
operation  system 

Construct  40  new  cable  cars  to  replace 
existing  cars 


735.67.402        Various  locations,  replace  cable  car  tracks 

735.67,501        Powell  St.  bet.  Market  &  Jackson  Sts.,  re- 
place cable  car  tracks 


7.2 


4.0 


4.0 


760. On 


7.2 


8.0 


760. On 


1,140. On        1,140. On 
385. On  385. On 


-202- 


ESSENTIAL 


NO. 


PR0JJ3CT 
IDEHT.NO. 


DSSCRIPTIOI 


1967-68        1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.G. 

SPECIFIC 
PRIORITY 


MAYOR' ^ 
BUDGET 


745.57.101 


745.67.102 


745.67.103 


745.67.104 


745.37.105 


PUBLIC  UTILITIES 


Water  Department        Total  Essential 


Entire  Service  Area,  new  services 
&  meters  (continuing  projects) 

City  Streets,  various  locations,  normal 
normal  main  extensions  (continuing 
project) 

Entire  Service  Area,  reconstruct  &  relo- 
cate blowoffs  (continuing  project) 

Entire  Service  Area,  renew  water  ser- 
vices (continuing  project)  (dna) 

Entire  Service  Area,  relocate  &  re- 
align water  services  due  to  reconstruc-- 
tion  of  streets  &  sewers  (continuing  project) 

The  above  five  projects  (i.e.,  745.67.101- 
105)  provide  reconstruction  &  replacement 
of  necessary  facilities  on  a  recurring  basis 


$14,474.0    $13,294.0      $5,133.0      $25.996.0      $58 .897.0 


500. Or         510. Or         520. Or        1,620. Or        3, 150. Or 


350. Or         350. Or         360. Or        1,110. Or        2, 170. Or 


17. Or 


17. Or 


10. Or 


30.  Or 


186. Or         190. Or 


74.  Or 


1,340. Or      1,340. Or         500. Or        1.590. Or        4, 770. Or 


lS5.0r  615. Or        1,186. Or 


Water  Department  (Cont'd) 


The  following  8  projects  (i.e . ,  745.67.106- 
113)  provide  reconstruction  &  replacement 
of  necessary  facilities  on  a  recurring  basis 

745.67.]  06         Entire  Service  Area,  relocate  &  realign 

water  mains  (continuing  project) 

745.67.107         Entire  Service  Area,  install  gate  valves 

(continuing  project) 

745 , 67 . 3  08         Entire  Service  Area,  replace  water  mains 

(continuing  project) 

745.57.10S         Suburban  areas,  road  improvements  on 

S,F,W,  D.  properties  (continuing  project) 

745.37.110  Entire  Service  Area,  various  locations,  new 

fencing  on  S.F.W.D.  properties 
(continuing  project) 

745.67.111  Entire  Service  Area,  various  locations,  re- 
place fencing  (continuing  project) 

745.57.112  San  Francisco,  various  locations,  construct 

blowoffs,  air  valves  &  appurtenances 
(continuing  project) 

745 .67.113  San  Mateo  and  San  Francisco  Counties  , 

cement  mortar  lines  (continuing  project) 


1 


-203- 


ESSENTIAL 


TOTAL 
COST 


C  o  I .  A  oG  <, 
SPECIFIC 
PRIORITY 


MAYOR'S 
BUDGET  ' 


75. Or         75. Or  67. Or  207. Or 


425. Or 


35. Or         35. Or 


36.  Or 


110. Or 


216. Or 


500. Or        500. Or         510. Or        1  ,590. Or        3, 100. Or 


25. Or         25. Or  26. Or 


80. Or 


156. Or 


20. Or        20. Or  21. Or 


65.  Or 


126. Or 


20. Or         20. Or  21. Or 


65. Or  126. Or 


\ 


36. Or         36. Or  37. Or 


113. Or 


222. Or 


130. Or       150. Or         150. Or  490. Or  920. Or 


-204- 


ESSENTIAL 


1970-71  C.I.AoC, 

PROJECT                                                                                                                                                               thru             TOTAL           SPECIFIC     MAYOR*  3 
HO.       IDSIT.NO.  PgSCPJPTIOH  1967-68        1968-69        1969-70         1972-73  COST  PRIORITY     BUDGET  , 

V'/ater  Department  (Cont'd) 

14  745.67.114         Bay  Division  Pipeline,  connect  to  Crystal  $1,400. Ob  $1,400. Ob 

Springs  Pipeline  in  San  Mateo  County;  steel 
pipe  aqueduct  (tunnel  currently  under  con- 
struction) 

15  745.67.115         Crystal  Springs  Pipeline  #3,  San  Mateo  3,300.0b  3,300.0b 

Co. ,  construct  new  pipeline  to  University 
Mound  Reservoir  (Phase  I) 

Projects  745.67.114  &  115  will  be  financed  .  | 

from  a  previously  approved  bond  issue 


16 


Note;  Although  Project  745.67.115  appeared 
in  previous  reports  as  a  first-year  item, 
construction  has  not  yet  started ,  and  no 
expenditures  have  been  made  for  project 
costs 

n  1  330  Or  1,400. Or 

745  67  116        San  Francisco  additional  water  supply  line,  ex-  7U.or  .  • 

*  tend  San  Andreas  Pipeline  4:  3  to  County  Line 

(Phase  I) 


Project  745.67.115  will  partially  meet  in- 
creasing water  consumption  needs  of  the 
City 


i: 

r 

'r 


-205- 


ESSENTIAL 


NO, 


PROJECT 


DSSCHIPTION 


1967-68 


1968-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC  MAYOR'S 
PinORITY  BUDGET 


17 


18 


IS 


745.67.117 


745.67.118 


745.87.119 


Water  Department  (Cont'd) 

Sunol  Distribution  System,  Alameda  Co. ,  pro- 
vide water  supply  to  City  of  Sunol  (continuing 
project  of  rehabilitation) 

Project  745.67.117  will  meet  requirements 
of  the  Raker  Act 

Various  pipelines ,  install  meters ,  line  valves 
&  appurtenances  near  San  Francisco-San  Mateo 
County  Line  ($54,000  appropriated  1965-67) 

Project  745.67.118  will  reduce  the  length 
of  pipeline  to  be  shut  down  for  repairs 

Entire  Service  Area,  survey  &  monument 
boundary  lines  (continuing  project) 

Project  745.67.119  will  prevent  encroach- 
ments &  permit  more  accurate  description 
of  leases  &  permits 


25.  Or 


65.  Or 


25. Or 


40. Or 


25. Or 


26. Or 


78.  Or 


25. Or 


105. Or 


154. Or 


-206- 


ESSENTIAL 


PROJECT 
IDENT.NO. 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 

COST 


C.I.A.Co 

SPECIFIC 
PRIORITY 


MAYOR'S 
BUDGET  . 


745.57.120 


745.67.122 


745.57.123 


W ater  Department  (Cont'd) 

San  Andreas  Reservoir,  San  Mateo  Co. , 
construct  water  treatment  plant  (to  be 
partially  financed  from  sale  of  surplus 
property) 

Note:  Although  Project  745.67.120 
appeared  in  previous  reports  as  a  funded 
first-year  item,  construction  has  not  yet 
been  started,  and  no  expenditures  have 
been  made  for  project  costs 

Watershed  areas,  erosion  control  (contin- 
uing project) 

Projects  745.67.120  &  122  are  necessary 
to  protect  the  public  health 

Suburban  Areas,  replace  cottages  for  employee 
housing  (continuing  project) 

Project  745.67.123  will  provide  housing  to 
meet  existing  building  codes;  it  will  con- 
tinue until  the  remaining  substandard  cot- 
tages have  been  replaced 


$5,300.0 
(4,600.0o) 
(7  00.  Or) 


$5,300.0 
(4,600.0o) 
(700.  Or) 


5. Or 


5.  Or 


6. Or 


20.  Or 


36.  Or 


70. Or 


35. Or 


35. Or 


35. Or 


175. Or 


-207- 


ESSENTIAL 


PROJECT 
NO.  IDENT.NO. 


DESCRIPTION 


23 


24 


25 


745.67.124 


745.67.125 


745.57.125 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


CI.AoCo 

SPECIFIC  MAYOR'S 
PRIOUITY  BUDal^T 


Water  Department  (Cont'd) 

Crystal  Springs  Chlorlnation  Station,  re- 
place &  enlarge  facility 

Project  745,67.124  would  permit  mechani- 
cal handling  of  chlorine  containers 

Alameda  East  Portal,  install  dechlorination 
plant 

Project  745.67.125  will  protect  the 
public  health 

Balboa  Reservoir  (South  Basin),  Phelan  Ave. 
near  Ocean  Ave. ,  construct  reinforced  con- 
crete lining  &  roof 

IT  IS  RECOMMENDED  THAT  THE  WATER  DE- 
PARTMENT EXPLORE  THE  FEASIBILITY  OF  LAND- 
SCAPING THE  ROOF  OF  THE  RESERVOIR  TO  BE 
UTILIZED  FOR  OFF-STREET  PARKING 

Note-  Although  Project  745.67.125  appeared  in 
^;^ious  reports  as  a  funded  first-year  item,  con- 
struction has  not  yet  been  started,  and  no  expendi- 
tures have  been  made  for  project  costs 

(See  Note    next  page  Project  745.67.126) 


150. Or 


90. Or 


100. Ob 


3,450.0 
(2, 900. Ob) 
(550. Oo) 


150. Or 


90. Or 


3,550.0 
(3,000.0b) 
(550. Oo) 


-208- 


ESSENTIAL 


NO. 


PROJECT 
IDSHT.NOc 


DESCRIPTION 


1967-68        1968-69  1969-70 


Water  Department  (Cont'd) 


1970-71 
thru 
1972-73 


TOTAL 

C03T 


SP;^G1FIC 

pnionii'Y 


BUDJiCT 


25 


^  27 


28 


745.67.127 


745.57.129 


Note:  On  January  24,  1957  the  Board  of  Edu- 
ccition  will  consider  sharing  of  costs Ifor  Pro- 
ject 745.67.125  to  the  extent  of  the  additional 
expenditure  for  structural  design  to  accommo- 
date off-street  parking  on  the  roof  of  Balboa 
Reservoir  for  the  benefit  of  City  College. 
The  Y/'atcr  Department  has  estimated  this 
expenditure  at  $550,000  during  the  construc- 
tion phase  in  IS 58-59 

Entire  Service  Area,  pipeline  electrolysis  pro- 
tection 

Project  745.67.127  is  a  recurring  project  to 

prevent  pipeline  leaks 

San  Mtiteo  County,  rehabilitate  feeder  flumes  at 
Pilarcitos  Rsservoir 

Project  745.57.129  would  prevent  loss  of 
water 


745.67.130        Various  locations,  install  valve  power  units 

Project  745.67.130  will  allow  larger  line 
valves  to  be  operated  by  one  man 


5. Or 


5. Or 


6. Or 


18.  Or 


60.  Or 


15. Or 


15. Or 


15. Or 


45.  Or 


34.  Or 


60.  Or 


90. Or 


2<- 


-209- 

1970-71  C.I.A.C. 

PIOJSCT  thru  TCTAL  SPilGiFIC  M^YO^u'S 

NO.       imm»Jo.  DSSC^IFTION  1967-68        1968-69        1969-70         1972-73  COST  PRIO.IITY  BUOG'^T 


Water  Depertment  (Cont'd) 

745.67.131         Bay  Division  Pipelines  #1  &  #2,  rehabilitate  lOO.Or  500. Of         600. Or 

poii-'icns  of  fcicility  ($100,000  appropricited 
1966-67)  (dnd) 

Project  745«67.131  will  prevent  rust  & 
deterioration  on  theije  pipelines 


745.67.132 


745.67.201 


Stanford  Heights  Reservoir,  clean,  reline ,  re-  460. Or  460. Or 

habilitate  6.  le construct  existing  frame  roof 

Project  745.67.132  v/ould  promote  public 
health  and  safety 

San  Mateo  County,  construct  balancing  reser-  1,500. Or  1  ,500. Or 

voir  for  Crystal  Springs  Bypass  tunnel 

4, 400. Ob  4, 400. Ob 


745.57.202  Bay  Division  Pipeline  #4,  construct  Section  C 

Projects  745.67.201  &  202  will  complete 
partioliy-funded  projects 

745 . 67 .203  Alameda  County,  construct  chlorination  station 

at  San  Antonio  Reservoir 

745.67.204  San  Mateo  County,  construct  fluDoridatioa.BtaSiinn 

at  Crystal  Springs  Bypass 

Projects  745.67.203  &  204  will  protect  the 
public  health 


70.  Or 


80. Or 


70. Or 


BO.Or 


-210- 


FTcOJF.CT 

NO.  KS^IToNO. 


DESCRIPTION 


1967-68        1968-69  1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COi]T 


CaloAnGo 

SP^^CIFIC 
PR10:^ITY 


MAYOR'S 

BUDGET 


35 


36 


37 


38 


745.67.205 


745. S7. 206 


745.57.301 


745.67.303 


39  745.67.304 


Wgt.3r  Department  (Cont'd) 

Entire  Service  Area,  iminor  (5  recurring 
replacement  £t  reconstruction  projects 

Entire  SerAce  Area,  iTilnor  &  recurring 
additions  &  improvements 

Projects  74  S,  67, 20  5  iS:  ZDS  will  provide 
funds  for  minor  items  necessary  for  safe  & 
efficient  operations 

City  &  Suburban  Areas,  install  centralized 
control  system  for  each  operating  division 
(Phases  11  &  111:  $3u0,000  appropriated  for 
Phase  I  in  19  56-57) 

Project  745.57,301  vvi.ll  complete  a  partlal- 
ly-fjnded  facility  in  c-ccor  iance  with  a 
Master  Plan  developed  by  consultants 

University  Mound  Reservoir,  construct  new 
feeder  mains 

Sunset  Feeder  System,  various  S.  F.  streets, 
reconcU-uct  transmission  &  feeder  mains 


200. Or 


200. Or 


200. Or 


200. Or 


510. Or 


92. Or 


260. Or 


600. Or     1,000. Or 


600. Or     1,000. Or 


300.  Or 


90. Or 


810. Or 


182. Or 


260. Or 
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P?.C.JF,CT 


745.67.402 


745.67.403 


745.57.404 


745.67.501 


745.57.502 


DIHSCRIPTI 


1967-68        1968-69  1969-70 


Wet^r  Department  (Goiit'd) 

Bernai  Heights  area,  construct  75,000  gal. 
tank  with  pumps  &  appurtenances,  sit^  to 
be  determined 

SFECIFIC  SriE  &  DESIGN  OF  FROPOCED 
FACILITY  IN  PROJECT  Nc.  745.67.402 
SUBJECT  TO  REVIEVV  B'i  CITY  PLANNING 
COMMISSION 

PROJECT  NOc  745.67.40?.  SHOULD  BE  CO- 
ORDINATED WITH  PROJECT  656.  57.506  SUB- 
MITTED BY  THE  RECREATION  AND  PARK  DE- 
PARTMENT 

Balboa  Resir/oir,  ccastract  f-eder  mains 
to  distribution  pipelines 

Sunset  System,  construot  new  feecor  mains 
in  northeast  area  of  system 

Various  Cic/  Reservoirs ,  modify  inlet  6;  outlet 
pipes 

Sutro  System,  construct  new  feeder  me  ins 
in  northeast  area  of  system 


1970-71 

thru 
1972-73 


125.  Or 


500.  Or 


250. Or 


TOTAL 
COST 


125. Or 


2, 850. Or      2, 850. Or 


2, 000. Or      2, 000. Or 


500. Or 


250. Or 


CoIaAoCo 

SFECIFIC  MAYOR'S 
FUIO.IITY  BUDGET 
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ESSENTIAL 


PROJECT 


DESCRIPTION 


1967-68 


1963-69 


1969-70 


1970-71 
thru 

1972-73 


TOTAL 
COST 


CoXoAoCa 

spr.ciFic 
ppjoiiT^: 


MAYOR'S 
BUDGET 


Water  Department  (Cont'd) 


745.67.503 


Alameda  County,  Sunol  vVater  Treatment 


$2,800.0n   $2, 800. On 


Plants  new  construction  (Phase  II)  (Res.  6068) 

Projects  745.67.303  ,  304,  402,  403,  404, 
501,  502  &  503  will  meet  increased  demands 
for  water  or  provide  better  service  when  shut- 
downs are  required  for  maintenance  &  repair, 
or  for  new  connections 


745.67.504        Sunset  Pressure  Zone,  construct  Northeast 


Reservoir  with  15  mg  capacity,  site  to  be 
determined  (Res.  6068) 

SPECIFIC  SHE  6c  DESIGN  OF  FACILTTY  SUB- 
JECT TO  RFVIE^A''  BY  CITY  PLA^JNING  COM- 
MISSION 


745.67.505         Lake  Honda,  Laguna  Honda  Blvd.,  rehabilitate 


Project  745.67.505  v/ill  meet  increased  demands 
for  water  ir*  this  area 

PROTECT  745.67.505  SHOULD  BE  COORDINATED 
WITH  PROJECT  670.57  .  115  SUBMITTED  BY  THE 
DEPARTMENT  OF  PUBUC  WORKS 


6, 000. On     6, 000. On 


reservoir  &  conn 


ect  to  Sunset  System  (Res.  6068) 
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DESIRABLE 


KIOJSCT 


DESCRIPTION 


1967-68 


1968-69 


1969-70 


1970-71 

tliru 
1972-73 


TOTAL 
COST 


C.I.AoCo 
SPV'ICIFIC 
PlilO.UTI 


MYOri'S 
BUDGIST 


PUBLIG  UTILITIES 


Water  Department     Total  Desirable 


15.0 


$    462.0  $477.0 


745.67.128         Alameda  County,  construct  boathouse  at  15. Or  15. Or 

San  Antonio  Reservoir 

Project  745.67.128  v^ould  accommodate 
a  workboat 

745.67.401         Suburban  Division  Headquarters,  MiUbrae  462. Or         462. Or 

&  Sunol,  construct  new  building  &  facili- 
ties (Phase  I) 

Project  745.67.401  would  contribute  to 
the  efficiency  of  suburban  operations 
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DEFERRABLE_ 


FTICJ^CT 


D^SC?JPTIO!T 


1967--68        196B-69  1969-70 


1970-71 
thru 
1972-73 


TOTAL 
C03T 


C.I.A.C. 
SPSCIFIC 
P?JOrjTY 


MAYOPu'S 
BUDGllT 


PUBLIC  UTILITIES 


Water  Department        Total  Deferrable 


$     28.0       $     30.0       $  960.0 


$  490.0      $1,508  .0 


745. S7. 121 


Offices,  425  Mason  St.,  various  alterations 
to  building  for  rehabilitation  &  modernization 
($50,000  appropriated  IS 65-67)  (dna) 


28.  Or 


30. Or 


30. Or 


90. Or 


178. Or 


PROJECT  745.57.121  SHOULD  BE  HELD  IN 
ABEYANCE  PENDING  COMPLETION  OF  THE 
PUBLIC  UTILITIES  COMMISSION'S 
"FEASIBIIJTY  STUDY  ON  SPACE  UTILIZATION 
ANALYSIS" 


745.57.302 


Distribution  Tank,  Lincoln  Park,  install 

10  mg  tank  between  3Sth  &  40t.h  Ave.  extended 

PROJECT  745.67.302  IS  NOT  IN  CONFORMITY 
WITH  THE  MASTER  PLAN  AS  IT  PROPOSES  THE 
DWERSION  OF  PARK  L^ND  TO  A  NON-RECPJ^- 
ATIONAL  USE 

IT  IS  RECCM:MEN'0ED  that  the  water  DEPART- 
MENT RESTUDY  THE  LOCATION  OF  THE  PROPOSED 
FACIUTY  IN  PROJECT  745.67.302  IN  CONJUNC- 
TION V/ITH  THE  DEP.OTMENT  OF  CITY  PLANNING 
&  OTPTER  INTERESTED  AGENCIES  AS  AN  INTERIM 
ME/^URE  Pl^OR  TO  13  59-70 


600. Or 


400. Or      1,000. Or 
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DLFERRABLE 


IDEWToNO. 


DSSCUIPTION 


1967-6G 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COGT 


C„lJi,Co 
SPECIFIC 
riilORITY 


mioR's 

BUDGET 


"VVBter  Depai-tment  (Cont'd) 


745.67.3  05 


Francisco  Tank,  Bay  &  Larkin  Sts.,  construct 
5  mg  storage  tank  (funds  to  come-  from  r.ale 
of  part  of  Francisco  Reservoir  property) 


330.0O 


330. Go 


THE  SALE  OF  A  PORTION  OF  THE  FR/OMCISCO 
RESERVOIR  SITE,  AS  PROPOSED  IN  PROJECT 
745.67.305,  V/OULD  NOT  BE  IN  CONFORMITY 
WITH  THE  MASTER  PLAN,  V/FHCE  DESIGNATES 
THIS  AREA  FOR  FUTURE  PARK  USE  IF  THE 
PROPERTY  SHOULD  BE  DECD\RED  SURPLUS  TO 
WATER  DEPARTMENT  NEEDS 


IT  IS  RECOMMENDED  TI-iAT  THE  WATER  DEPART- 
MENT EXPLORE  THE  FEASIBIUTY  OF  ALTERNATIVE 
METHODS  OF  FINANCING  FOR  TIE  PROPOSED 
FACIUTY  IN  PROJECT  74i;.57.3C5  AS  AN  IN- 
TERIM MEASURE  PRIOR  TO  IS 69-70 
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ESSENTIAL 


HO. 


PROJECT 


DESCRIPTICW 


1967-68  196S-69 


1969-70 


PliBLIC  UTILITIES 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C  o  1 0  A  o  C « 

.'^pr.CIFJC  I'MCR'S 
PlIOrJTy  BUDGET 


Hetch  Hetchy  System 


Total  Essential 


$24,581.0    $16,534.0    $35  ,675.0      $49,838  .0    126,628  .0 


75r^.67.101 


Tuolumne  River,  construct  Don  Pedro  Dam 


22,342.0      16,470.0  12,650.0 
(21,342.0b)  (13,470.0b)  (9  ,650.0b) 
(l,000.0o)  (3,000.0o)  (3.OOO.O0) 


3,338.0  54,000.0 
(538  .0b)(45,000.0b) 
(500. Or)       (500. Or) 
(2,300.0o)  (9,300.0o) 


755.57.102 


Project  755.67.101  was  included  in  the 
19  61  Municipal  Water  System  approved 
bond  issue 

Note:  The  Turlock  &  Mcdesto  Irrigation 
Districts  will  furnish  the  site  for  the 
new  Reservoir 

Although  Project  755.67  .  101  has  appeared 
in  previous  reports  as  a  funded  first-year 
item,  construction  has  not  yet  been  started, 
&  no  expenditures  have  been  made  for  pro- 
ject costs 

Moccasin  Transmission  Line,  replace  deadend 
clamps  &  splice  clamps  ($25,000  appropriated 
1965-57)  (dna) 

Project  755.57.102  v7ill  ensure  compliance 
with  State  Division  of  Forestry  firs  prevention 
standards  &  will  complete  a  partially-funded 
project 


25. Or 


25.  Or 


25. Or 


75. Or 
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ESSENTIAL 


EcOJUCT 
ID3NT,  :^IC< 


75  5.67.103 


755.67.104 


755.67.105 


DIHSCRIFTION 


Hetch  hetchy  System  (Cont'd) 

South  Fork  -  Cherry  Dam,  reconstruct 
access  road  ($150,000  previously  appro- 
priated) 

Project  755.67.103  is  required  to  complete 
a  partially-funded  public  facility 

Early  Intake,  construct  3  cottages  for  hous- 
ing employees 

Project  755.67.104  will  replace  sub- 
standard cottages  built  in  1916,  1918  &  ]?25 

Moccasin  Cottages  Nos.  20-31,  replace  over- 
loaded electric  wiring  &  service  panels  (dna) 


•967-68 


50. Or 


60.  Or 


4. Or 


1968-69 


35.  Or 


4.  Or 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


$     50. Or 


95. Or 


8.  Or 


C  ,  I  0  ;\  0  G  0 

SPECIFIC 
P.^IO^ITY 


VAJOVS 
BUDG^.T 


Project  7  55 . 67. 105  will  reduce  a  fire 
hazard  in  these  dwellings 

755.67.  106         Lower  Moccasin  Village,  repave  streets  12. Or 

Project  755 . 67  . 105  will  prevent  destrjCLion 
of  pavement  when  construction  begins  on  the 
new  Moccasin  Powerhouse 


PROJICT 

id::"tt  ,    „  DsscniPTio^i 


Hetch  Hetchy  System  (Cont'd.) 

755.67.  107         Moccasin  Village ,  replace  streetlight 

standards  (dna) 

Project  755.67.  107  will  replace  facilities 
installed  in  1825  which  are  inefficient  & 
costly  to  maintain 


755  .67  .  106         San  Joaquin  Valley,  vicinity  of  Vernalis, 

rehabilitate  Transmission  Line  Towers  (dna) 


Project  755.67.108  will  provide  pro- 
tective covering  £.  prevent  further  deteri- 
oration 

755  c  67. 109         C'Shaughnessy  Dam,  replace  &  relocate 

electric  substation;  replace  overhead  power 
lines  with  underground  system 

Project  755.67.109  was  requested  by  the 
National  Park  Service  to  remove  unsightly 
structures 

755  .67.110         Moccasin  Reservoir,  construct  second  di- 
version conduit  to  prevent  contamination  of 
San  Francisco  water  supply 

Project  755.67.110  will  prevent  a  hazard 
to  public  health 
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E5SENTIAL 


1970-71  C.I.A.C, 

thru  TOTAL  SP^.CIFIC  MIYOR'J 

1967-68        196C-69        1969-70  1972-73  C03T  PRICIITY  BUDGET 


$      3.0r  $      3.  Or 


10. Or  10. Or 


75. Or  75. Or 


2  ,000. Or 


2, 000. Or 
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ESSENTIAL 


Wo 


11 


13 


PROJ;^CT 

ID3?IT.FC 


755.57.301 


12  !  755.67.302 


755.67.303 


14  755.67.401 


1967-68 


196G-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


Hetch  Hetchy  System  (Cont'd) 

Red  Mountain  Bar  Siphon,  Tuolumne  River, 
alterations  to  accommodate  increased  high 
water  level  of  the  Don  Pedro  Reservoir 

Project  755.57.301  will  be  financed  from 
approved  bonds  and  will  be  required  by  the 
high  water  level  of  the  new  Don  Pedro  Dam 

Nevv/  Moccasin  Powerhouse,  install  addi- 
tional turbine-generators  &  appurtenances  to 
increase  capacity  of  electric  power  system  (Res. 6068) 

Project  755.67.302  will  provide  additional 
peak  load  generating  capacity 

Eiolm  Powerhouse,  install  additional  turbine - 
generators  &  appurtenances  to  increase  capacity 
of  electric  power  system  (Res.  6068) 

Project  755.67.303  will  provide  additional 
peak  load  generating  capacity 

Eleanor  Dam,  Lake  Eleanor,  reconstruct  & 

raise  dam  to  increase  storage  capacity  (Res.  6068) 

Project  755.67.401  will  store  water  that  is 
now  wasted  &  will  increase  potential  for  power 
generation 


$  1,000.0b 


15, 000. On 


7, 000. On 


$  1,000.0b 


15, 000. On 


7, 000. On 


10, 000. On    10, 000. On 


C.l.A.Co 

S?"^CIFIC 
PRIORITY 


MAYO"l';^ 
BUDG^.T 
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ESSENTIAL 


PP.OJ'iCT 
10.        ID^HTo  HO, 


15  j  755.67.402 


16  755.67.501 


17  755.67.502 


18  755.67.601 


DESC"iIFTIO'I 


Hetch  hetchy  System  (Cont'd) 

Moccasin-Newark  Transmission  Line, 
construct  westerly  extension  to  San 
Francisco  International  Airport  (Res.  6068) 

Project  755.67.402  will  reduce  costs 
of  delivering  Hetch  Hetchy  power  to  the 
San  Francisco  International  Airport 

Moccasin  Lower  Dam,  install  spillway  drum 

gntes 

Project  755.67.501  will  facilitate  regu- 
lation of  aqueduct  flow 

Ward's  Ferry,  Tuolumne  River,  construct  new 
powerhouse  to  utilize  power  drop  between  Holm 
Powerhouse  &  the  new  Don  Pedro  Dam  (Res.  6068} 

Project  755.67.502  will  provide  additional 
generating  capacity  to  meet  obligations  of  the- 
System  under  Federal  legislation 

Various  reservoirs,  installation  of  recorders 
for  automatic  transmission  of  water  storage 
information  (dna) 

Project  755.67.601  will  provide  necessary 
information  for  flood  control 


1967-6S 


1968-69 


1969-70 


1970-71 
thru 
1972-73 


TOTAL 
COST 


$6,000.Un       000. On 


200. Or 


200. Or 


30, 000. On    30, 000. On 


300. Or 


300. Or 


CoXoAoCo 
SP^.CIFIC 
PRIORITY 


BUDG']T 


PROJICT 

NO.        ID:5LIT.HCo  .  DJ-iSCRIPTIO?T 


PUBLIC  UTILITIES 


Hatch  Hetchy  System         Total  Acceptable 


755. S7. 304         Lloyd  Powerhouse,  Cherry  Dam,  install 

small  power  generating  plant 

Project  755.67.304  is  contingent  upon 
economic  studies  to  be  undertaken  by  the 
System  in  1968-SS 

'/  5  5  . 5 7 . 3  0  5         Early  Intake ,  construct  new  power  gener- 
ating plant 

Project  755.67.305  is  contingent  upon  show- 
ing of  need  for  additional  generating  capacity 
in  relation  to  the  new  dam  proposed  in 
Project  755.67.401 
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ACCEPTABLE 


1970-71  C.I.A.C. 

thru  TOT.IL  SPECIFIC  MYO?.'S 

1967-68        196S-69        1969-70         1972-73  COST  PRIORITY  BUDG'^T 


$      575.0  $  575.0 


75. Or  75. Or 


500. Or 


5 00. Or 


FaOJ3CT 
NO,  IDMT.NO. 


901.67.101 


S:01.67.102 


DESCRIPTION 


S  .  F .  HOUSING  AUTHORITY 


Total  Essential 


Pacific  6c  Mason  Public  Housing  Project, 
CAL  l-lS(l),  Pacific  Ave.  &  Mason  St., 
92  dwelling  units  for  the  elderly,  new  con- 
struction (R54.108) 

Alice  Griffith  Garden  Homes  Annex, 
CAL  1-18(8),  vicinity  of  Fitch  St,  &  Gil- 
man  Ave. ,  56  dwelling  units  (26  units 
for  the  elderly  &  30  units  for  low-income 
families);  also  Gilman  Playground  Com- 
munity Center,  CAL  1-18(8),  Gilman  Ave. 
&  Giants  V/ay,  new  construction 

Projects  SOI. 67. 101  &  SOI. 67. 102 

implement  the  declared  legislative 
policy  to  construct  3,000  dwelling 
units  after  19  4S 

Note:     See  Project  556.67.105  sub- 
mitted by  Recreation  and  Park  Department 


-222- 


ESSENTIAL 


1970-71  CoI.A.C, 

thru  TOTAL  SPECIFIC  MAYOR'S 

1967-68        1968-69        1969-70  1972-73  COST  PlilOilITY  BUDGET 


$4,609.5  $4,609.5 
l,5S0.6o  l,590.6o 


1 ,032. Co 


1  ,032. Bo 
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ESSENTIAL 


3. 


PROJECT 


DESGRIPTIO^T 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PUIOIIITY 


miOR'S' 
BUDGET  , 


SOI. 67. 103         18th  St.  Public  Housing  Project,  CAL  1-20,  $l,286.1o  $l,986.1o 

18th  St.  bet.  Church  &  Sanchez  Sts . ,  106 
dwelling  units  for  the  elderly,  new  con- 
struction {R55.27  £:  RS6.31) 


Project  SO  1.67. 103  is  the  first  to  be 
charged  against  the  mandate  of  the 
electorate  in  IS 64  to  construct  2,500 
low-rent  dwelling  units 

CLOSE  COORDINATION  V/ILL  BE  NEEDED 
AT  THE  STAFF  LEVEL  IN  PROPOSING  APPRO- 
PRIATE SITES  FOR  THE  REMAINDER  OF  THE 
2,500  ADDITIONAL  DV\/"ELLING  UNITS 
AUTHORISED  BY  THE  ELECTORATE  IN  1864 
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S  .  F .  Hoii  smq  Authcilty  (Continued) 
SPECIAL  NOTE: 

On  November  18,  1965  the  City  Planning  Commission  revieved  the  above  schedule 
of  capital  improvements  and  assigned  a  general  prioiity  raiing  of  "essential"  to  all  three  pro- 
jects,  each  of  which  is  a  first-year  item.  Noting  the  absence  of  any  proposals  for  the  remain- 
ing five  years,  the  Planning  Commission  requested  the  Housing  Authority  to  submit  a  supple- 
mentary listing  of  all  sites  which  are  under  active  consideration,  even  though  the  process  of 
obtaining  the  requisite  legislative  and  administrative  approvals  and  firm  financing  may  not 
yet  be  completed. 

By  letter  dated  December  20,  1966,  the  Plousing  Authority  presented  a  list  of  five 
additional  projects  which  have  been  approved  by  the  Authority's  Commission  for  a  total  of 
826  dwelling  units.  Within  this  aggregate  figure,  736  units  plus  the  106  units  proposed  in 
Project  901.67.103  constitute  an  allocation  of  842  dwelling  units  to  be  charged  against  the 
2,500  units  authorized  by  the  electorate  in  November,  1964. 

1)   "Old  Fremont  School"  site,  north  line  of  McAllister  Street  between 
Baker  and  Broderick  Streets  (Block  1157,  Lots  7  and  8),  9  0-unit 
project  for  housing  the  elderly;  approved  by  Planning  Commission  in 
R66.49;  approved  by  Board  of  Supervisors  December  27,  19  66;  esti- 
^-  mated  total  development  cost  approximately  $1,600,000;  project  to 

be  charged  against  prior  authorization  of  3 , 000  dwelling  units . 
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S.  F.  Housing  Authority  (Continued) 


2)  "Air  Rights  Project" ,  west  line  of  Bartlett  Street,  from  21st  to  22nd  Street  (Block 
3616,  Lot  29),  110-unit  project  for  housing  the  eld'^rly  over  the  existing  public 
parking  lot;  feasibility  study  completed;  proposQl  submitted  to  Housing  Ajsis- 
tance  Administration. 

3)  Site  within  Redevelopment  Project  Area  D-1 ,  south  line  of  Howard  Street  west  of 
4th  Street  (irregularly- shaped  parcel  cor.sisiing  of  several  lots  in  Block  3733 
along  westerly  perimeter  of  "Yerba  Buena  Center"),  300-unit  project  for  houchig 
the  elderly  included  in  Final  Redevelopment  Plan  as  approved  by  Planning  Com- 
mission and  Board  of  Supervisors. 

4)  Site  on  north  line  of  Pine  Street  east  of  Octavia  Street  (Block  640,  Lot^  21,22, 
23),  126-unit  project  for  housing  the  elderly;  preliminary  ccst  estimate  fcr  de- 
velopment $1,925,000;  architects  have  teen  selected  to  prepare  feasibility 
study. 

5)  "Scattered  sites"  within  Western  Addition  Redevelopment  Area  A-2  ,  200-unit 
project  for  family  housing;  concept  included  In  Final  Redevelopment  Plan; 
specific  sites  not  yet  selected. 

The  Housing  Authority  is  continuing  a  search  for  additional  new  sites  and  expects  to 
utilize  tools  provided  by  the  Housing  Act  of  19  65  for  purchcse  or  leasing  of  residentially-de- 
veloped  properties. 
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ESSENTIAL 


KIOJSCT 
NO.  IDSWT.MO. 


DESC::iIPTIOH 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C  0 1 .  A .  C , 

SPECIFIC  MAYOR'S' 
FRIO  LITY     BUDGET  ; 


1 

X 


902.67.101 


S  .  F .  PARKING  AUTHORITY 

Total  Essential 

All  10  projects  in  this  schedule  (i.e.  , 
902.67.101-102  &  902.57.201-208)  conform 
with  declared  legislative  policy  in  Ordinance 
No.  631-58  passed  in  November /19 58, for 
utilizing  parking  meter  revenues;  they  imple- 
ment the  City-wide  Parking  Plan  adopted 
January,  19  62, by  the  City  Planning  Commis- 
sion as  a  part  of  the  Master  Plan 


Neighborhood  Parking  Facilities .  new  construc- 
tion; 

Marina  (Pierce  St.)  garage,  8  5  stalls,  addi- 
tional funds  needed  for  site  acquisition 
($612,000  previously  allocated) 

RE-USE  OF  TOMALES  BAY  CREAMERY  SITE 
FOR  PARiaNG  FACIUTY  APPROVED  BY  CITY 
PLANNING  COMMISSION,  FEBRUARYS,  1962 
•■  (R62.9) 

-  Continued  - 


$1 ,755.0  $1,229.9 


$2,984.9 


150, Or 


150. Or 
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ESSENTIAL 


WO. 


e:.oject 


DESCHIFTIO^T 


1967-68 


1968-69 


1969-70 


1970-71 

thru 
1972-73 


TOTAL 
COST 


C.I.A.C. 

SPECIFIC 
PalOalTY 


MYOR'S 
BUDGET 


Neighborhood  Parking  Facilities,  new  construction 
-  (Cont'd); 


S02.57.101 
(Continued) 


902.67.102 


FACADE  DESIGN  APPROVED  BY  CITY  PLANNING 
COMMISSION,  DEC.  16,  19  65,  V/ITH  RECOM- 
MENDATION THAT  FURTHER  CONSIDERATION  BE 
GIVEN  TO  REDUCTION  IN  SIZE  OF  PROPOSED 
IDENTIFYING  SIGN  (R&5.8  5) 

Note;  On  Aug.  23,  19  66  the  Parking  Authority 
voted  to  reject  S  alternative  sites  &  to  request 
a  supplemental  budget  appropriation  of  $150,000 
for  acquisition  of  the  subject  site 


Fifth  6c  Mission  Garage,  expand  facility  along 
Mission  St.  to  4th  &.  Minna  Sts.  ,  adding  29  6 
stalls  (Expansion  II)(R55.39) 


$1 ,505.0o 


FINAL  PLANS  FOR  PROJECT  902.67.  102  ARE  SUB- 
JECT TO  REVIEW  BY  CITY  PLANNING  COMMISSION 

IT  IS  RECOMMENDED  THAT  PRELIMINARY  DESIGN 
FOR  PROJECT  9  02  . 57 . 1 02  BE  COORDINATED  V/ITH 
DEPT.  OF  CITY  PLANNING 


$1,605.00 


PROJECT 


DE3CPJPTI0N 


902.67.201 


902.67.203 

902.67.204 
902.67.205 
902.67.206 
902.67.207 
902.57.208 


Neighborhood  Parking  Facilities ,  new 
construction  -  (Cont'd): 

The  following  8  projects  for  1968-69  (i.e., 
902.67.201-208)  are  under  study  at  the 
Parking  Authority  for  possible  new  sites 

SEIUCTION  OF  SPECIFIC  SITES  SUBJECT  TO 
REVIEW  BY  CITY  PLANNING  COMMISSION 

Polk  St.  (Sacramento  Gt.)  garage,  56  stalls 
(R52.90) 


9  02.67.202         Bay  View  (site  undetermined),  20  stalls 

Haight-Ashbury  (Haight  &  Cole  Sts.),  32 
stalls  (R62.36) 

Outer  Irving  (23rd  Ave.)  garage,  40  stalls 
Mission  (18th  &  Capp  Sts.),  38  stalls 
Mission  (20th  <S:  Capp  Sts.),  74  stalls 
Clement  St.  (6th  Ave.),  28  stalls 
Portola  (San  Bruno  Ave.),  22  stalls 


ESSENTIAL 


1970-71  C.I.A.C, 
thru  TOTAL  SPECIFIC  MAYOR' 

1969-70  1972-73  COST  P/tlOHTY  BUDGET 


309  . 8r 

14. 5r 
160. 6r 

213.0-/ 
154. Or 
256. 5r 
74. 5r 
47. Or 


309  . Br 

14. 5r 

IGO.Gr 

7,13. Or 
15^. Or 
256, 5r 
74. 5r 
47.  Or 


